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3F all the works of man in the various branches of 
gineering, none are so wonderful, so majestic, so a^ 
.spiring as the works of the Civil Engineer. It is the Ci 
ngineer who throws a great bridge across the yawning chaj 
hich seemingly forms an impassable obstacle to furtt 
-ogress. He designs and builds the skeletons of steel to diz 
eights, for the architect to cover and adorn. He burro- 
trough a great mountain and reaches the other side within 
action of an inch of the spot located by the original surv( 
e scales mountain peaks, or traverses dry river beds, surve 
.g and plotting hitherto unknown, or at least unsurvey< 
igions. He builds our Panama Canals, our Arrow Rock a 
oosevelt Dams, our water-works, filtration plants, and pr; 
cally all of our great public works. 

The importance of all of these immense engineer! 
rejects and the need for a clear, non-technical presentation 



Books on the several divisions of Civil Engineering i 
any and valuable, but their information is too voluminous 
j of the greatest value for ready reference. The Cyclopedia 
ivil Engineering offers more condensed and less techni 
eatments of these same subjects from which all unnecesss 
iplication has been eliminated; when compiled into ni 
indy volumes, with comprehensive indexes to facilitate t 
Dking up of various topics, they represent a library admiral 
lapted to the requirements of either the technical or t 
actical reader. 

The Cyclopedia of Civil Engineering has for years occupi 
L enviable place in the field of technical literature as 
andard reference work and the publishers have spared 
:pense to make this latest edition even more comprehensi 
id instructive. 

In conclusion, grateful acknowledgment is due to the st 

authors and collaborators engineers of wide practical e 

irience, and teachers of well recognized ability withe 

hose hearty co-operation this work would have been i 

issible. 
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PART I. 



INTRODUCTION. 

1. Historical. The earliest method of artificially obtain 
water supply was by the digging of wells. These were at first in 
lallow cavities scooped out of the ground in low places; but i1 
iteresting to know that the sinking of deep wells through rock da 
om a very early period, the Chinese having been familiar with si 
ork from very early times. Besides wells, other works for wat 
ipply purposes were constructed by the Ancients, such as res 
DJrs,, cisterns, aqueducts, etc. 

The greatest development of waterworks construction in ancii 
mes took place during the prosperous period of the Roman Empi 
)me of the finest works having been built at this time. To sup- 
te chief cities of the empire great aqueducts were construct 
tany miles in length, and there were in some cases several si 
peducts supplying a single city. Rome was at one time suppl. 
om fourteen different aqueducts some of which had a length 
) miles. The first of these was built about 312 B.C. and the 1 
Dout 305 A.D. Some of the other cities which were well suppl 
ith water at this time were Paris and Lyons in France, Metz 
ermany, and Segovia and Seville in Spain. 

The distribution of water in this age was by no means gene] 
rpm the aqueducts the water first passed into large cisterns, s 
om these it was distributed through lead pipes to the fountai 
iths and various public buildings, and to a few private consume 
he masses of the people were obliged to get their supply fr 
iblic fountains. While the actual amount of water used by priv 



WATER SUPPLY 

my times by terrible pestilences, due to polluted water. In f 
ses even the purpose for which the ancient aqueducts had 1 
ilt was forgotten by the inhabitants. 

The development of modern waterworks began in Paris 
melon as early as the beginning of the 17th century, but '. 
egress was made until the application of steam to pumping 
tes, first made in London in 1761. Since 1800 the developr 
3 been very rapid, both in Europe and America. 

The first works in America for the supply of water to to 
re those of Boston, built in 1652. Machinery was first used 
mping water at Bethlehem, Pennsylvania, where the w 
re put into operation in 1754. The first use of the st 
jine was at Philadelphia in 1800, and in New York st 
s applied in 1804. The principal development in this cou 
3 taken place since 1850, about ninety-eight per cent o: 
sting works having been constructed since that time. Ne 
towns of 2,000 inhabitants or more now have a public w 
>ply, and the construction of works is progressing rapidrj 
,ny smaller towns and villages. While there is more work 
be done in this direction, the chief work of the future wil: 
providing increased supplies for the rapidly growing cities 
vns of this country, in developing new and better sources 
and in the improvement of the quality of the existing j 
There is also much opportunity for the engineer in. 
inagetnent of waterworks, in the direction of reducing cos 
^ration, prevention of waste and in the improvement of servic 
uiy other ways. 

2. Value and Importance of a Public Water Supply. ' 



: disposing of the organic wastes of a community is by the wate 
rriage system. Such a sewerage system is manifestly of but sligj 
hie to the public at large without the coexistence of a public wat 
pply, as otherwise the necessary water for the flushing of closets- 
3 most important function of a sewerage system can be afforde 
but few. 

Besides furnishing an improved supply from the sanitary stan< 
int, a public works may often be made to furnish a water whic 
: other reasons will be of greatly increased value to the domest 
Qsumer; such as a soft water in place of a hard well water, 
int of very considerable importance to both domestic and con 
;rcial users. 

A good water supply is also of great value to the manufacturii 
;erests of a town. Many establishments, such as sugar refinerie 
irch factories, cleaning and dyeing houses, chemical works, et< 
}uire an abundant water supply, and in some cases water of 
yh degree of purity. The question of water supply indeed oft< 
termines the location of factories. Large quantities are also us< 
: operating elevators, for boiler purposes, and for many oth 
es that may be classed as commercial. 

The most important public use of water supply is in extinguis 
7 fires. The economic value of a good fire-protection system 
rectly shown in the reduced rates of insurance which follow : 
Production or improvement. Instead of distributing a hea - 
e loss among the people of a community through high rates 
surance it is assuredly much better economy to contribute to t 
aintenance of a public waterworks, which at the same time pi 
les a suitable water for other purposes. To permit of the esta 
hment of a certain class of factories it is absolutely essential tl 



CONSUHPTION OF WATER. 

3. General Considerations. When a new or enlarged w 
is under consideration one of the first questions to be answ< 
that relating to the quantity of water which will be requiree 
j near future. The knowledge which is required includes 
ly the average daily quantity which will be needed, but also 
>nthly, daily, and hourly variation in the rate of consumpt 
designing certain parts of the works the average consump 
the year is sufficient, but in certain ether parts, such as pu: 
d distributing pipes, we need to know the greatest rate of < 
nption for a very short period of time. 

There are many influences which aft'ect the rate of consump 
L* capita of any given town, or city. One of these is the ac 
pulation of the town. Thus in large cities the use of the pu 
pply is almost a necessity, while in small towns and villages 
rvate supplies may remain in use to a large extent long after 
Toduction of the public water supply. 

The nature of the industries of a town is a large factor in de 
ning the amount of water used; also the wealth and habits of 
ople, and the extent to which water is used for fountains, wate] 
lawns, street sprinkling, and other public purposes. Clin 
s also a very considerable influence, especially as to the amo 
sd for sprinkling purposes and that which is wasted in white] 
svent freezing. It is probable, however, that the most impori 
ztors in determining the consumption is the degree of care ta 
detect leakage or waste, and the fact as to whether the wate 
^d by measure or otherwise. Good quality, abundant quanl 
d high pressure tend to increase the consumption by encouras 



TABLE I. 

Consumption of Water in American Cities and Towns. 

I'uplllMlioJl. 
I '.Mill. 



'>'" 

Louis 575,2:>X 

4(in 5<)0,X!)2 

cimi.'ili ;>25,!K)2 

:f!2,7X2 
:5xi,7i>x 
;;52,.'-!X7 

w ( )rlc!ins 2X7, 1 I 

isliiiiK'Inii 27.S, 7 IS 

n In-ill 

2X5,701 



:'onl,o 

uic.'ipolis 202,7 IS 

lisville 201,7:51 

Chester 1 152. (i()S 

['nil I M, 0(55 

ividcncc 1 75,51)7 

liniiiipolis Hi!), I'5-l 

etfheny I 2!),S'.)li 

umlms 125,5(10 

ircest.cr 1 IS, 121 

ledd i:{],X22 

W ell !) I, !)(>!) 

shville SO,XCi5 

II River 1 01 .S(5.'? 

,nnl!i X!),X72 

niphis J 02,105 

In Table No. 2 are ^ivcn tlie rates of consumption for sevi 

11 chics. 

TABLE 2. 

Consumption of Water in European Cities. 



ndnn 5,700,000 

tnclu'slrr X l<), ()'.):', 

/crix.ol 71)0,000 

.niiiKrli.iin (1X0 1 10 



i WAlJKJJi 

bnerican cities. Both of these variations are due largely to 1 
r ariation in practice in the use of meters to measure the water m 
ind to charge accordingly. In some American cities meters are qu 
;enerally used, and without exception the consumption of water 
hose places is comparatively low. Meters are also generally us 
nt European cities with the results as indicated in the table. It 
rue, however, that there is a greater general use of water for proj 
'urposes in this country than in foreign countries. 

5. Consumption of Water for Different Purposes. 
tudying the subject of the consumption of water it is desirable to cc 
ider the different uses of water under the following heads: ( 
)omestic use; (2) Commercial use; (3) Public use; (4) Loss and was 

(1) Domestic Use. Statistics collected from many sourc 
r here the supply has been actually measured by meter show that t 
mount of water used for domestic purposes will vary from abo 
5 to 40 gallons per capita; usually from 20 to 30 gallons. Whe 
le supply is not metered, but is paid for according to the numb 
nd kind of fixtures in use, or the number of rooms in the house, t 
Dnsumption may be several times the above figures. It has be< 
aown in some cases to go as high as 175 and 200 gallons per capil 
"nder these conditions it is difficult to predict what the consumptii 
ill be. 

(2) Commercial Use. Under this head are included all us 
>r mechanical, trade, and manufacturing purposes. Large use 
r water for such purposes are office buildings and stores, hote 
ictories, elevators, railroads, breweries, sugar refineries, and a fe 
ther industries. In large cities the use for commercial purposes 
kely to be more than in small cities. Various statistics show a co 



us per capita, being used in some places. The average is, liowcv 
>t more than one or two gallons per capita. For fire purposes 
tal consumption is relatively small, but during fires the rate of c 
mption is very high for a short time. The total consumption 
iblie purposes may be estimated from 3 to 10 gallons per capita 

(1) Lo.v.v of Water. The chief cause of waste is bad plumb 
id carelessness on the part of the private' consumer, but this sou 
waste has already been mentioned under the first item. There i 
Idilion considerable waste due to leakage of mains and reservoirs i 
inor uses of water, not included under the foregoing. It is estima 
at at least 15 gallons per capita should be allowed for this it< 

From the foregoing analysis it may be concluded that a re as 
>lc estimate of the consumption of water where meters are lar/j 
ed will be about '10 gallons as a minimum and 120 gallons a 
nximum; 7f> or SO gallons may be taken as a fair allowance un 
erage conditions. Where meters are not used extensively 
itistics in Table No. 1 .show that 200 gallons per capita would 
an excessive figure, but it is impossible under such cireumstan 
make a very close estimate. 

6. Variations in Consumption. The foregoing sections h 
scussed only the average consumption throughout the year. Th 
11 now be considered the variations which occur in the consumpt 
>m time to time. 

Monihly rarialion-fi. In nearly all cases the rate of consumpt 
.iches a maximum in the summer owing to the use of water 
eet and lawn sprinkling. This high rate usually extends c 
o or three months. A secondary maximum often occurs in 
nter, due to the waste of water to prevent freezing, but the use 
'ters will largely prevent excessive variations from this cause. 



Daily Variations. The maximum daily rate is usu; 
at about 150 per cent of the average. In Table X<>. -I 
erable differences are to be noted in the ratios For dill 
these being caused by a variety of conditions, sonic at 
some constant. 

TABLE 3. 

flaximum flonthly and Daily Ratios Expressed as 
of Average Consumption. 
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The maximum daily rate will usually occur in (I 
maximum consumption, and a rate considerably abmv 
for the month will occur for several consecutive days, 
the maximum daily consumption is 150 per cent n|'<],r 
maximum weekly consumption is likely to be from i;;n 
140 per cent of the average, but for longer periods of li 
will approach the monthly maximum. 
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in])1ion great. 'Fig. 1 shows typical curves representing the. hoi 
nation in consumption throughout the day. The curve for IS 
>rk illiislnjl.es what occurs in a city where waste, is fairly lai 
lilc that, for DCS Moines represents a case where consumpt 
small and the waste largely prevented. The average daily c 
mption per capita for New York was 100 gallons and for 1 
oines !! gallons. 
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:M^. 1. 'rypli-al ( Jurvoa Showing Hourly Vai'latlon.s of Walor Cousumption. 

Conti'iimpiion /or Large Firc.fi. The consumption for large fi 
,ist be considered in addition to the rates given above, The nu 
.mi rat,e of lire consumption in gallons per capita per day for a to 

1000 
city of average character may be taken equal to , where a: 

pulation in thousands. This is based on Mr. Kuichling's esthn 
the required number of fire streams. 

If, for example, the average consumption is 100 gallons 



duration of the above rate of fire consumption may be 
it has been estimated by Freeman at about six hours as 
The Combined Maximum Hourly Rait'. In obi nil 
maximum rate of consumption at times of fires it is 
to assume that a great fire will occur coincident \vi(h I 
use for other purposes. In fact, at times of great fin 
water for many purposes would be interrupted. For a 
tions the following may be taken as a reasonable allowa 
If the average daily rate is 100 per cent, ilien ilie in; 
rate equals 150 per cent, and adding 20 per cent for ii 
sumption during day gives a total of LSI) per eenl. Ti 
consumption should be added by the use of (he forinuj 
ceding paragraph. 

Example. If the average daily consumption of a t 
inhabitants equals 80 gallons per capita, Avhal will In- 
mate maximum rate of consumption (a) for the day of 
sumption, and (b), at the occurrence of a large fire? 

From the foregoing discussion the maximum daily 

may be estimated at SO X 150 per cent : 1i>() tedious' j 

From the above estimate the rate For ordinarv use i 

at ISO per cent of SO gallons or SO X ISO Ml' .rj,!!,,, 

_ 1 000 

rate ~ v'20 = 224 gallon ' s pn ' (1{l i )ilu - Th(1 lo(al r;l(<> 

144 -f 224 = 3GS gallons per capita per 2-1 hours. 

7- Growth of Cities. A necessary fador iu u.r 
future consumption is that of future population. Tin- r; 
of different cities is exceedingly various, but of any one ,'j 
to be fairly constant for several years, or at, 1,-ast will var 

T he nlrW nnrl tl-m In,,, 4.1 .._ ,1 



id from 1890 to 1900 it was 3,730, equal to about 49 per cent of t 
filiation in 1890. 'These figures show a steady growth, and 
:ay be assumed that for the next decade the. growth will be about t 
ime, say 48 per cent. Then, 4S per cent of 11,400 = 5,472, a; 
ic estimated population in 1910 = 11,400 -f 5,472 = 16,872. 

The population for 1920 may be estimated in the same way, b 
ic result will be much more uncertain than for 1910. 

SOURCES OF SUPPLY. 

8. Classification. The sources of water supply may 
Tided into the following classes, according to the general source ai 
ie method of collection : 

A. Surface waters: 

1. Rain water collected from roofs, etc. 

2. Water from rivers. 

3. Water from natural lakes. 

4. Water collected in impounding reservoirs. 

B. Ground waters: 

5. Water from springs. 

6. Water from shallow wells. 

7. Water from deep and artesian wells. 

8. Water from horizontal galleries. 

ach of the above sources except the first and last is at present furnij 
g many cities in the United States with a more or less satisfactory wat 
The following table gives the number of waterworks in IS 
staining their supply from the various sources indicated. 



Region. 


Surface, 
waters. 


Ground 
waters. 


Total. 


orthcastcrn. Stcitos 


615 


511 


1,238 


Rithcastcrn Sttvtes 


143 


ISO 


340 


4-U n^ + ,.r,l m-n+nc? 


103 


J.RQ 


71 K 



rainfall is expressed in inches of depth upon a horizontal sur 
lowfall being reduced to its equivalent amount of rainfall. ^ 
e ordinary rain gauge it is impracticable to determine rate 
infall for short periods of time, the records usually obtained ] 
ese gauges being merely the total amounts of rainfall for 
renty-four hours. For estimating flood volumes from small a: 
>wever, it is important to know the rate of rainfall for much sh< 
Tiods than one day. For this purpose self-recording gauges 
3entialj that is,, gauges which give a continuous record of the rai: 

a record taken at such short intervals as to be' for all practical 
ises continuous. Various forms have been devised, some weig 
3 water, others recording by volume. 

Rainfall statistics for a large number of stations can nov 
iclily obtained from the monthly reports of the Weather Bur 
le data of importance in connection with water-supply quest 
3 the mean yearly rainfall, the deviation from this in dry years, 
mthly rainfall, and finally the maximum depth of rain falling 
igle day or less. 

10. Mean Annual Rainfall. The mean annual rainfall 
lumber of stations in the United States is shown in Table Nc 
le table also gives the ratio of the rainfall in the driest year, cov< 

the statistics, to the average. 

The maximum rainfall is along a narrow belt of the N< 
,cific coast, where it considerably exceeds 60 inches. Towards 
erior the amount rapidly falls off, and between the Sierras and 
icky Mountains it ranges from 5 to 15 inches. East of the Roc 
:re is a gradual increase eastward and southward to a maxirc 
nig the Gulf of 60 inches, and from 40 to 50 inches on the Atla: 
ist. The table also shows that in the driest years the rainfall i 



TABLE 4. 
General Rainfall Statistics for the United States. 



Mean yearly 

;ation. rainfall, 

Inuhes. 

oston , 45 A 

'ew York 44 . 7 

hiladelphia 42 . 3 

tiarleston 49 . 1 

icksonvillc 54 . 1 

tireveport 48 . 2 

x>bile 62 . 6 

ew Orleans 60 . 3 . 

icksburg 52.7 

ouisville 47 . 2 

airo 42.6 . 

incinnati . 42.1 

leveland 36.6 - 

iarquette 32 . 3 

hicago 34 . . . 

iilwaukee 31.0 ., 

b. Louis 40.8 . . 

b. Paul 28.2 . 

uluth 30.7 . 

maha 31.4 ., 

orth Platte 18.1 . 

enver 14.3 

lit Lake City IS . 8 

pokane 18.6 

antaFe 14.6 ., 

uma 2.8 

in Diego 9.7 

os Angeles 17.2 

an Francisco 23 .4 

ortland 46 . 2 . 



11. riaximum Rates of Rainfall. In estimating the ma 
lum flood discharges of small streams a matter of very great i 
ortance in the design of dams and reservoir embankments it 
esirable to know the maximum rates of rainfall for periods of a f 
ours or a single day. Great rainstorms occur but rarely, but 



le hour and 8 inches for 24 hours represents the greatest rain li 
occur; in the South Atlantic and Gulf States these figures sh< 
j about 4 inches for one hour and 10 inches for 24 hours. 

That excessive rainfalls are of sufficient extent to cover area 
ich size as are ordinarily considered in water-supply problem 
iown by the statistics of great storms. In October, 1869, a g 
:>rm occurred in the eastern part of the United States, with its m 
urn intensity in Connecticut. A careful analysis -of the recc 
ade by Mr. James B. Francis shows the areas covered by diffe: 
ipths of rain to have been as follows: 

Depth of rain. ' Area covered. 

6 inches or more 24,431 square miles. 



9 

10 
11 



9,602 
1,824 
1,046 
519 

179 



The following are some of the maximum rates observed in 
>rm: 



4.00 inches in 

4.27 

5.8G 

7.15 

8.90 

8.44 



2 hours. 

3 

18.5 
24 
30 
42 



FLOW OF STREAMS. 

12. When a stream is under consideration as a source of ws 
pply, the peculiarities of its flow the minimum, maximum, t 
;al flow for various periods of time are among the first things 
determined. The most accurate as well as the most direct metl 
determining these is by means of a series of gaugings extend 
er several years, but, where gaug-ings are not to be had, or wh 



WATER SUPPLY 



ied, and the rate of flow in cubic feet per second, or cubic feet p 
cond per square mile. The foot and second units are also co 
:nient to use in all hydraulic formulas, but in matters pertaining 
ofage and distribution the gallon unit is in common use, and ral 
e expressed in gallons per minute and gallons per twenty-fo 
>urs. 

For convenience in computations relative to rainfall and flow 
reams, the following table is inserted : 

TABLE 5. 

olumes and Rates of Flow in Feet and Seconds Correspondii 
to Given Volumes and Rates of Rainfall in Inches and Hours. 



epth in 
nches. 


Cubic feet per 
square mile. 


Inches per 
hour. 


Cubic feet per 
second per 
square mile. 


Inches per 
24 hours. 


Cubic feet j 
second pe 
square mil 


0.1 


232,320 


1 


64.5 


1 


26.9 


0.2 


464,640 


0.2 


129.0 


2 


53. S 


0.3 


696,960 


0.3 


193.5 


3 


80.7 


0.4 


929,280 


0.4 


258.1 


4 


107.5 


0.5 


1,161,600 


0.5 


322.6 


5 


134.4 


0.6 


1,393,920 


0.6 


387.1 


6 


161.3 


0.7 


1,626,240 


0.7 


451.7 


7 


188.2 


0.8 


1,858,560 


O.S 


516.2 


8 


215.1 


0.9 


2,090,880 


0.9 


580.7 


9 


242.0 


1.0 


2,323,200 


1.0 


645.3 


10 


268. 9 



One inch of rain = 2,323,200 cu. ft. per sq. mile. 

One inch per hour = 645.33 cu. ft. per sec. per sq. mile. 
One inch per 24 hours = 26.89 cu. ft. per sec. per sq. mile. 
One cubic foot = 7.4805 U. S. gallons. 

One cubic foot per sec. = 646,300 gallons per day. 



EXAMPLES FOR PRAUlUi. 

1. If a ram is falling at the rale of i iwl ]>'>' ' 
cu. ft. per sec. will this amount to over an area of 10 
cu. ft. per sec. Ans. 

2. If 1 inch of water is collected from nn an- 
how many days will this supply a town of 1,">,ll(lll ii 
100 gallons per capita daily? 

The total amount of water collected W2'.\ t '. 
464,000 cu. ft.= 347,500,000 gal. This will last '2'.\ 

13. The Dry-Weather Flow. The dry~v 
streams is maintained entirely from ground and Miri 
as facilities for such storage vary in dilTerenl water 
minimum flow vary. 

In Table No. 6 are give.n the minimum flows t> 
in different localities. It will be seen ilia! ihe minim 
with the size of the stream and locality, and thai :.i 
hundred square miles of drainage area may liavi 
zero. 

TABLE 6. 
Minimum and flaximum I 7 low of Sit 



Stream. 


Place. 


Drainage area, 
souarr mile=. 


.!': 


Merrimack 


New Etujlund. 
Lawrence 


1 r ) ( )') 


n 


Connecticut 


Hartford . 


10 'Ml 





Nashua 
Sudbury 

Ph^^,,,^ 


Massachusetts . . . 
Massachusetts . . . 
New York. 

TPI :.... 


10!) 

7s 


1) 



14. Flood Flow. The maximum rate at which the wate 
om great storms will pass down a stream is affected largely by tl 
eepness of the slopes, by the size and shape of the drainage are 
id by the distribution of the branches. Small areas will have larg 
aximum rates of flow than large areas, other things being equal, 
e former are affected by short rainfalls of high rates, while in i. 
tter case the maximum flow T s are caused by rains of longer duratii 
it of less intensity. For a like reason streams with steep slopes w 
ive a higher maximum rate than those with flat slopes. 

Of great importance in distributing the run-off over a long int( 
il of time, and so reducing the maximum rate, is the surface stora 
natural lakes and ponds and of those created by the inundation 
rge flats bordering the stream. The effect of this last factor m 
3 sufficient to reduce the flood flow to one-half or one-fourth that 
stream with a narrow valley. 

In Table No. 6 great variation in the maximum flow is obsei 
Die, due partly to the varying rates of rainfall, but largely to t 
ifferent characteristics of the streams. Various formulas have be 
raposed for expressing the maximum flow of a stream, some invo 
ig only the rainfall and area, while others attempt to take accoi 
.so of the slope and shape of the watershed. 

Among the most widely known of this class of formulas is tl 
iven by Fanning and recommended by him as applicable to avers 
few England and Middle-State basins. It is 

20 



TABLE 7. 
Statistics of the Yearly Flow of Streams. 



Stream. 


Area drained, 
square miles. 


Average yearly flow. 


Dry year flow. 


Bain, 
inches. 


Flow, per 
cent of 

rainfall. 


Rain, 
inches. 


Flow, 
cent ( 
rainfa 


ochifruatc 


18.87 
338.0 
1,060 
152 
11,043 
7,294 
3,265 


47.08 
48.38 
39.82 
47 . 98 
45.47 
45.41 
26.57 


43.2 
50.8 
32.5 
49.2 
52.7 
48.9 
18.4 


31.20 
38 . 52 
31.00 
38.67 
37.03 
43.10 
22 . 86 


31. c 
37. 8 
21. i 
40.4 
39. S 
37.7 
7.1 


roton . . 


enesee 


crkiomen 


otomac 


avannah 


pper Mississippi .... 



15. Annual Discharge. Table 7 gives some statistics 
le annual flow of streams as compared to rainfall. It will be se 
lat in the dry years the percentage running off is much less than 
IB average year. From these data and other statistics it is estimat 
lat for a stream of average conditions east of the Missouri a: 
lississippi Rivers the percentage of rainfall flowing off for differe 
nnual rainfalls is about as follows : 



Rainfall, inches. 
20 
30 
40 
50 



Per cent running off. 
25 to 35 
30 to 40 
35 to 45 
40 to 50 



In the nature of the problem there is a wide variation in p< 
sntage due to variations in the conditions of the watershed, clirria 
ic. Whatever tends to promote evaporation from the watersh 
ecreases the run-off. Thus a watershed with a large percentage 
rass will yield a less amount than one with rocky and barren hi 
des; one with a large percentage of water surface, less than one wi 
small percentage. Again, the higher the temperature the great 
le evanoration and the less the stream flow. Steer), roakv 



,11 of this amount the per cent running off will probably be betwe 
> and 35. If this is an average watershed we may put it at abo 
J per cent. The run-off will then be estimated at 24 X .32 = 7 
dies. 

Note. The wide variation in percentage indicates that su 
timates as this are very uncertain. Actual stream measuremer 
e the only safe guide. 

2. How much water can probably be collected in a dry ye 
om an average watershed where the rainfall in very dry years 
) inches? 

By the estimates of section 15 it is probable that at least 33 p 
:nt will run off or can be caught in a reservoir. This amounts 
) X .33 = 9.9 inches. 

By Table No. 5 this amounts in gallons per sq. mi. to 9.9 
323,200 X 7.48 = 172,000,000 gallons. 

16. flonthly Variation in Stream Flow. During dry ye 
;ry little water can be collected from summer rains. Dependen 
ust be had on winter snows and spring rains for filling stora 
servoirs and nearly all the yearly supply will be caught in the mont 
om December to May inclusive. During average seasons a lai 
oportion of the stream flow occurs in the summer months. Gen< 
ly about three-fourths of the yearly flow occurs in the months frc 
ecember to May and only one-fourth from June to Novemb 
hereas in very dry years the summer flow may be considered 
'actically nothing. 

17. Quality of Surface Waters. Surface water suppl 
e drawn from two general sources rivers and lakes. River si 
ies may be divided into those obtained directly from large rivers a 
lose obtained from impounding the flow of small streams in res 



reservoirs, thus permitting the clay to settle, or by pas 
through filters. Surface waters flowing through sw 
are usually colored, due mainly to the extraction of sc 
matter from vegetable material. Such peaty waters, 
unsightly in appearance, may be, however, perfectly 
spite of this physical defect. 

(2) While flowing surface waters do not diss( 
mineral matter as ground waters, yet they take up a 
amount, depending considerably on the character of 
which they pass. A large part of the mineral content 
bonate of lime. In general surface waters are prefers 
waters as regards their mineral content, a hard water (c 
lime) being less desirable for culinary and manufactu: 

(3) The most important question relating to 1 
a water is whether it is dangerous to the health. It 
demonstrated that certain diseases, particularly cholers 
are caused by certain minute organisms called ba( 
inhabit the intestinal tract of persons sick with the di 
present in enormous numbers in the sewage wherever 
exist. Whenever such sewage or drainage gets into the 
of any town an outbreak of the same epidemic is su 
Many cases are on record of whole villages being aff 
the contamination of the water supply by a single- dif 
From such facts it is seen that the quality of a watei 
this point of view is exceedingly important. 

A surface water supply can be absolutely safe 01 
drawn from an uninhabited area. A few scattered fa 
not located too near a water course, are not likely to 

-r-vrklliitirvn T^iit wlipvp flip wntprsVipfl is rmitp nrvniiln 



'he result of such use is shown in the relatively high death n 
om typhoid fever in such places. 

The quality of lake supplies is likely to be better than that 
vers. Such water is usually quite free from turbidity, as the sei 
lent brought into it by the tributary streams soon settles; and unl< 
diluted by sewage in the immediate neighborhood, it is likely to 
;latively safe from a sanitary point of view. Experiments sin 
lat in the settling of the clay and sand particles, the bacteria set 
) a great extent, and a marked purification takes place in a pollut 
ater. For the same reason that lake water is better than rh 
ater, it is true that a supply from a small stream is usually improv 
y storage in a large storage reservoir. Sometimes, however, vegei 
le growths occur in reservoirs which give to the water a disagreeal 
ior. 

GROUND WATER SUPPLIES. 

18. Occurrence of Ground Water. The rain which fa 
pon the ground is disposed of in three ways: A part flows off ii 
lediately in the streams, a part is evaporated from the ground a 
sgetation, and a part percolates into the soil. 

Percolating water that escapes beyond the reach of vegetati 
lust, in obedience to the law of gravitation, pass on downward ur 
reaches an impervious layer of some sort. The immediate impi 
LOUS stratum is the surface of the water which has preceded it a 
hich has in past ages filled every pore and crevice of the eartl 
*ust up to a certain level at which the escape of the water latera 
ecomes equal to the addition from percolation. The accumulati 
f water which thus exists in the ground is called ground water, a 
s surface the ground-water level or the water table. 



19. General Form of the Water Table. I 'm 

of gravity the surface of the ground water always tciu 
level surface, and as long as a supply is maintained (1 
tion there will be a continual downward and lateral I 
on the average be equal to the percolation, 
very light inclination is sufficient to cause 
water, but in the ground the resistance Io 
a steep gradient is necessary to maintain even a vi-n i 
If we imagine the ground to be (hron^hnnt nf un 
the ground-water surface will conform in general undine 
surface, but with less variations. Such an ideal rnn< 
sented in Fig. 2. At the margin of .streams as at A a 





,r- .1111: 
iin 



Fig. 2. Koluticm of fJround W;ilrr tu Surfur 

of ground and surface waters will coincide. ; 
stream the ground-water level will gradually ri , 
than the ground surface, then descend a^tin'int.. anm 
etc. In the valley there is also a full parallel h, the i r ,. : , 
ing to that of the surface water, and the direction ,,f 
wards and slightly down the stream in the line of n vat 
Variations in ground-water level take plan- 
slowly, following gradually the variations in yearlv 
briefer periods of rainfall. Near dreams and' in luu 



11 vary in porosity from a very small fraction of 1 per cent in 
se of some granites to 25 or even 30 per cent for some loose t 
red sandstones. 

The amount of moisture which a soil or rock will absorb is, he 
er, not of so much importance to the water-works engineer as is 
rrying capacity and the amount which can readily be drawn fr< 
ch material when previously saturated. In fine soils the movem 
the water is so slow and such a large part of the water is retail 
capillary action that such soils are of little value as carriers 
iter; and to obtain economically the large quantities required 
blic supplies it is necessary that the water-bearing material be c 
ry open, porous character. Adequate supplies are rarely obtaii 
>m anything but sand and gravel deposits, or from very por< 
sk. The most favorable formations for furnishing large quantil 
water, are the various sandstones, conglomerates, and gra 
posits. Sandstones are found which vary in texture from a v 
mpact rock having a very small degree of porosity to a matei 
nost as porous as sand. Uncemented sands and gravels are 
urse the most favorable as regards porosity, but they are apt to 
ther limited in extent. 

21. The Flow of Ground Water. It has been explained 
3 previous section that the water in the ground has in general a si 
te of flow through the ground. Where a supply of ground ws 
considerable amount is to be obtained this rate of flow is of mi 
portance. To get water from a ground-water " stream " is exac 
nilar to the taking of water from a surface stream; in both ca 
3 flow of water in the stream must be at least equal to the propo 
aught or the supply will be inadequate. The notion is quite cc 
)n that in many places the water in the ground is inexhaustil 



The best method of estimating capacity of a ground-water soi 

by means of actual pumping tests carried on for a sufficient lei 

' time to bring about an approximate state of equilibrium bettt 

ie supply and the demand which will be shown when the level of 

ater in the trial well ceases to lower. It will rarely be practici 

continue such tests until perfect equilibrium is reached, fo] 

any cases several years of operation would be required to de 

ine the ultimate capacity of a source. Pumping tests of si 

iration are apt to be very deceptive, as the ground water may e 

the form of a large basin or reservoir with very little movem 

rresponding to a surface pond with small watershed, and b 

its would give but little more information than similar tests o 

nd. 

Where it can be done it is very desirable to get an approxin 
ja of the amount of water actually flowing per unit of time throi 
3 area in question. 

To do this we must estimate the velocity of flow, the cross-; 
n of the porous stratum containing the water, and the percent 
porous space. 

The rate of flow of ground water streams is very small compa 
that of surface streams. It depends on the slope or inclinal 
the ground and upon the size of the grains of sand or gravel throi 
iich it passes. The following table shows about what the veil 
s are likely to be for various slopes and conditions of soil. 

TABLE 8. 
Velocities of Flow of Ground Water in Feet Per Day. 

Material. j Slope of ground, ' 

feut, np.r mils. 



ter, therefore, which will pass through a given section will be or 
or 30 per cent of the amount were it solid water. If v = veloc: 
flow in feet per day, A = area of cross-section of the porous b 
right angles to the direction of flow, then assuming a porosity 
per cent or Jth, the actual volume of flow per day will be in cul 
t 

. Q = } uA (2) 

Thus suppose we have a porous bed of coarse sand in whi 
5 water is 10 feet deep, the bed is 500 feet wide and slopes 20 f< 
r mile. The velocity of flow by Table 8 may be taken at abc 
feet per day. The cross-section A = 10 X 500 = 5,000 sqm 
t. Hence the volume of flow will be approximately X 8 
100 = 10,000 cubic feet per day, or about 75,000 gallons. T 
ing the total rate of flow through the sand it is evidently the great 
lount of water that could be extracted from this sand deposit 
:ans of any system of wells or other devices. To give the abc 
iults the bed must be of considerable length and the water in 
ist be about the same depth throughout and have the same sic 
the surface. 

SPRINGS. 

22. Formation of Springs. Springs are formed where, 
y reason, the ground water is caused to overflow upon the surfa 
le conditions causing their formation are varied and should 
refully studied in connection with the design of collecting-wor 
upon them depend largely such questions as the constancy of flc 
3 possibility of increasing the yield by suitable works, and 
Dbable success of a search for additional springs. According 
Terences in these conditions springs may be divided into th 



There are many cases of large springs of this class, the sup 

r some of the largest cities of Europe being obtained from ; 

urces. The city of Vienna is supplied from springs 60 miles dis 

at occur at the outcrop of a fractured dolomitic limestone unde] 

slate. The largest spring, the Kaiserbrunnen, has an ave 

w of about 150 gallons per second, varying from 60 to about 

Second Class. Under this class are considered those spi 

icre the water-bearing stratum is covered to a greater or less es 

an impervious one, and which are therefore more or less arte 

character. In this case the water finds its way to the sur 




^/eVVAy 



Fig. 3. Formation of Springs. 

tere the overlying impervious material is broken, or throug 
lit, or it breaks through at places where it is not sufficiently sti 
compact to resist the upward pressure. 

In some cases springs of this character are fed by water c 
\ long distances through extensive formations which at o 
ints offer conditions favorable for artesian wells. Condition, 



23. The Yield of Springs. The yield of any particu 
ring can readily be determined by weir measurements, and if thi 
3 carried out through a period of drought they will give all neec 
'ormation regarding the supplying capacity of the existing spri) 

Springs of the first class will vary in yield with the variatic 
ground-water level and, therefore, will vary with the rainf; 
t will not wholly cease to flow if the water is intercepted by suita 
Qstructions. 

Springs of the second class are apt to be much less affected 
nations in rainfall than either the first or the third class. 

Where a spring of this class exists, investigation may show tl 
3 ground-water stream from which it is fed is of considerable s 
d that the water of the spring is but a small portion of the ent 
w. In such a case the yield may be increased by simply enlarg: 
3 opening, or by sinking wells and pumping therefrom, as in 
se of an ordinary ground-water supply. 

Springs of the third class are liable to very great fluctuatio 
3 flow often ceasing entirely. 

ARTESIAN WATER. 

24. General Conditions. Whenever a water-bearing st 
31 dips below a relatively impervious one the former becomes 
sense a closed conduit or pipe, and if the flow out of this cond 
the lower end be impeded from any cause, the water will ac 
ilate and exert more or less pressure against the impervious co\ 
le amount of this pressure will depend on the extent to which 
w is obstructed and on the elevation of the upper end of the condi 
at is, of the outcrop of the porous stratum. If a well be si 
rough this impervious stratum at any point, the water will ] 



were uniform, and no water could escape except at I 
of head from A to B would be uniform, or in other word 
grade line would be a straight line AB. Water woi 
line in a tube sunk to the porous stratum, and a flow 
be possible wherever the surface of the ground lies t 
Actual conditions may be much modified from the 
in Fig, 4, as where the water is prevented from flowii 
reason of an increased density of the stratum or b 
becoming thinner. The effect in causing the wate 




Fig. 4. Dip in Water-Bearing Stratum. 

upward pressure is, however, the same. The water-b 
is most often a porous sandstone, although artesian 
obtained from limestone and in many places from e: 
of loose uiicemented material. 

The overlying impervious strata usually consist 
shales, these being practically impervious except \\ 
Probably some leakage always takes place through su 
many instances are known of large springs which o< 
where the overlying stratum is broken as noted in 
section. Except in the case of very limited areas, tl 
an artesian source as a whole is a question of little imp 
it is to be used only for water-supply purposes in town 
rated: for the total amount of water capable of beinj 



>d where full information on this point has not been gained by 
iking of wells or by borings, a geologist familiar with the reg: 
question should be consulted. Much money has often been was 
fruitless attempts to obtain water in areas and at depths wh 
me could be expected, and frequently such work has been carr 
i contrary to the advice of experts. 

In the construction of wells it is important to preserve samp 
the borings, as it is largely through these that a knowledge of 
ology of the region is acquired. Chemical analyses of the wa 
e also a valuable aid in identifying strata. 

QUALITY OF GROUND WATER SUPPLIES. 

26. The quality of ground waters is, in general, quite differ 
)m that of surface waters. By percolating through the grou: 
actically all suspended matter is filtered out, and ground wat 
e usually clear and sparkling. At the same time this very fili 
n process causes the water to dissolve more of mineral substam 
id the result is that ground waters usually contain much m 
ineral matter than surface waters. In a limestone country 
ound water will be hard, as it will contain lime, and where the : 
ntains alkali the water will be changed with it. Water that c 
ins little beside lime is not especially objectionable for drink 
irposes, but for most other purposes it is more or less expens 
id troublesome. An alkali water may be quite unusable. 

As regards disease organisms a ground water is likely to 

lite free on account of the filtering action of the soil. In the c 

private wells, often located near outhouses, pollution is mi 

ore likely to occur than in public supplies where any source 

>llution must be quite remote. 



27. Classification. The various r.,u-miMiv.- 
water supply system may bo divided into tl.n-r ;.-,-, 
die collection of water; works for the n.nm ;. " 

of water; works for the purification ..I' wal- r. 

28. Works for the Collection of Water, 
divided according to the nature <!' thr snum- ij.t.-:^ 
taking water from large streams or m-lurat lake ; 1- 
collection of ground water; (C) Works !W tin- "<H. 
from small streams by means of imponndin>: n- <TV 

(A). Works for taking water From larp- '.triMii 
in character from a simple cast-iron pipe eMrii.iin;' : 
from shore, to the expensive tunnels ami rvi!>. !' 
cities on the Great Lakes. The local inn of iln- - 
mined very largely with respect to the quality nf ihr v, 
Wherever, as is often the ease, it is dr.in-il in .i-.r,". 
a lake which at the same time receives M-\MI; < h" 
question is one involving difficulties. 

(B). Works for the collection of ground \\;itn- > 
forms of shallow wells, artesian wi-lls, iilin- : "aH. 
location of works of this class is determined, ju-iin:!-, 
tion of the water-bearing strata. If these an- r\tnr i' 
be convenient and economical to jihtee Ihc v.i-11. ; 
elevations in order that the water may rradilv )..- n ;! 
or perhaps in order that a (lowing well mav In- 
case of shallow wells the location is often alVi-Hril i 
of local contamination, an element, usually al, i m 
deep wells. 

(C). Water collected in impounding iv..mii 
of comparatively small watersheds depends I'm- i 



29. Works for the Distribution of Water. These 
ide aqueducts and conduits for conveying water from a dist 
urce, pumps and pumping stations, local reservoirs for equaliz 
e flow or for storage, and the pipes for distributing to the c< 
mers. Conduits may be open channels, masonry conduits, 
essure conduits, such as pipes of wood, iron, or steel, and sor 
nes tunnels. The form is determined chiefly by considerations 
st. Pumps are used in a great variety of forms and situatio 
id may be operated by steam, gas, electricity, wind, or by hydrai 
iwer. There are deep-well pumps for drawing water from dep 
it reached by suction, low-lift pumps for raising water from a ri 
to settling basins or on to filters, or from wells into a low reserve 
.d high-lift pumps for forcing the main supply into the distribut 
pes or into an elevated distributing reservoir. Local reserve 
e used for receiving water from long conduits and regulating 
iw in the distributing system, for equalizing the flow and press' 

pumping systems, and as settling reservoirs. The pipe syst 
eludes distributing mains, fire hydrants, service pipes, shut- 
Ives, regulating valves, etc. 

30. Works for the Purification of Water. These v; 
kind according to the nature of the impurities to be remov 

lus in the case of surface waters the sediment, bacteria, etc., 
moved more or less completely by settling basins and various foi 

filters. In the case of ground waters iron may be removed 
ration and filtration; hardness by chemical precipitation, etc. 
ese ways waters otherwise very undesirable can be greatly impro" 

made entirely satisfactory, but of course at a considerable exp 
ture of money. It will often happen, therefore, that a source 
od quality but expensive will need to be compared with anot 



31 River Intakes. Tlie K'nuimi "' "" J 
m ust be selected with rofm'mv to (hth..iUHhjy, 

the cost of construction and mamfenanee .,1 il..- 
therewith. The point of intake should 1.,- In- !. 
of pollution and should therefore !' lotted a!..,-. ; 
of the town in question. In the ease of tuliil .-.uvum , 
water may be carried long distances ;iliv- th'< : 
at flood tide, and before selecting tin- Watim, ,-;n. 
be made of this question by means of iUt * :"' i ": 
the water at various seasons of tlir year. 'i'l- |..,- ;i ti 
must also be determined with special ivfnviu-r t.. t 

stage. 

The form of construction to 1 % used drprn.S lij 
of the stream in question, ('.specially \vln-t!t-r tli- .!'.) 
low and high water level is small or jrmil. 

If the water level vary only a siiinll ain.!ii=;. , 
streams near dams or near a lake or nn-nti, th- - 
be taken from near the shore, the end nl' tin- idi::!..- 
ported on a small foundation of eoncrcd 1 , <>r i<u .: 
by a masonry retaining wall. 

The intake pipes, usually of casl inm, ma;. '; .; 
pumps, thus acting as suction pipes, or in ;i ;'afr L. 
well. In the latter case the sue! ion pi pi-, i.f ji ; - j 
this pump well. Gratings of cast iron or \\nu.l. v, ;; 
are usually placed at the entrance in (he intak- i.. ;.-. 
sion of large objects, while fish screens i.f cnjij.rr ;.- 
gate house or placed over the ends of (lie .MKIJMU 

If there is a large fluctuation <>!' \\att-r !'.<! ,-, 
work is involved.- It is usually necessary t> ..{,;:- 

Q nnnoirloToKln rliV.J-i 



te similar in form to those used in reservoirs. To provide stabil 
ainst ice and drift the tower is built similar to a bridge pier 
L-m, the inlet ports being placed along the sides. The outer e 
the intake pipe is usually protected by a simple timber crib si 
>rting the end of the pipe 2 or 3 feet above the river bottom, a 
Id in place and protected from scour by broken stone. A coa 
reen or grating is ordinarily placed over that compartment of 1 
ib containing the intake pipe. It is desirable to have the to 
ea of the openings of this grating 2 or 3 times that of the pipe its 
order to keep the entrance velocity low. Sometimes in order 
ain out the sediment the crib is entirely filled with broken stc 
.d sand to form a filter crib. Such intake towers are used at 
mis and at Cincinnati and tunnels connect with the tower throi; 
lich the water is conveyed to the pumps. 

The tower has the advantage over the crib construction 
rmanence and reliability. For these reasons this form of c< 
-uction is to be commended, but it is much more expensive tt 
e crib construction and is therefore suited only for the larger s 
ore important works. 

From the crib or inlet tower the intake pipe or tunnel usu 
ns to a screening chamber or pump well and from this eham 
ction pipes lead direct to the pumps. 

Fig. 5 illustrates a good design for small works. Here 
iter flows by gravity to the wet well made of boiler steel and c 



intake pipe and suction pipe should be such that tb 
water in them will not exceed H to 2 feet per secc 
32. Lake Intakes. The location of a lake 
a position as to obtain at all times water of the best 
fulfill the requirements of safety against interruptio: 
requiring veiy careful study. In a lake unpolluted 
of the things to be investigated are the location oi 
streams and the sediment carried by them; the chars 
bottom ; the direction of wind and currents and their 
up the mud on the lake bottom and in conveying 
point to point. 

The intake should if practicable be located at a 
to be free from any considerable wave action, both to 
stability and to avoid the effect of the disturbance ' 
by the waves. Even in small ponds the wind stirs ' 
a depth of 15 or 20 feet, so that this may be taken as 
mum depth. A greater depth is desirable if the ^ 
stagnant, since the water becomes rapidly cooler b< 
In large lakes the wave action extends to much gre! 
the intake should be extended accordingly to depths < 
Most of the cities along the Great Lakes dispose 
by running it directly into the lake at the most co 
and for those places that draw their water supply 
body of water the most difficult part of the intake pi 
elude their own sewage. As the cities grow, the intt 
farther and farther out, but usually not until the i 
step is brought home by increased mortality from. 
and, however carefully this matter is followed up, th 
water taken from such sources must always be loo 



Submerged-pipe intakes are usually laid by the aid of dive 
though other methods have been used. The pipe is prefera! 
id in a dredged trench, at least as far out as wave-action is to 
ared, and should be covered generally to a depth of 3 or 4 fe 
sar the shore end the covering should be considerably deeper th 
is. Various methods of laying submerged pipe are described Ia1 

Most lake intakes are protected at their ends by submerc 
ib work of timber partly filled with stone, the end of the pipe bei 
ised 6 or 8 feet above the lake bottom to prevent the entrance 
nd. At some of the -larger ones, as at Chicago and Clevelai 
ge inlet cribs or towers built above the water surface are us< 
nilar to river inlet towers. 

The greatest difficulty met with in operating lake intakes 
se to the clogging of the ports by anchor ice. This consists 
edles and thin scales of ice which form in moving water and wh: 
2 of such small size that they are readily carried below the surfs 
comparatively weak currents. They cease to form after the be 
water has become frozen over. On coming in contact with si 
jrged objects these particles of ice adhere and soon form la: 
isses difficult to dislodge. Anchor ice has given much trouble 
ce intakes both at the exposed cribs and at the shallower submer^ 
es. It is removed in various ways. Compressed air dischar^ 
ar the port has been effective in some submerged intakes. Stea 
iter from hose, chains drawn back and forth through the poi 
d pike poles, are some of the other means used. As tending 
viate difficulty with anchor ice all crib openings or port he 
Duld have a large area so that the velocity of flow through th 
11 not be more than 3 or 4 inches per second. 
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isin from which the water may be conducted to a common r 
lie simplest form of works consists of a small masonry we 
,sin surrounding the spring and from which the conduit pipe L 
3 prevent a growth of vegetable organisms and consequent deter 
m of the water, such basin should always be covered so as to ex< 
B light. For a small spring, a circular well covered with a i 
p cemented in place and provided with a manhole is a simple 
ective arrangement. For larger springs a masonry vault co\ 
th 2 or 3 feet of earth is preferable. If the spring is locate 
steep hillside, the collecting chamber is conveniently constri 
the form of a horizontal gallery built into the hill, access to \v 
bad through a door or manhole. 

Mineral and other springs occurring in public places usi 
ve open basins, and opportunities are offered in the walls 
rapets for ornamentation. 

If the natural yield of a spring .s jisufficient, it will somet 
possible to increase it. The proper form of collecting worfc 
iomplish this depends upon the character of the spring. If 
ter appears at the upper surface of a stratum of imperv 
terial overlaid by the water-bearing deposit, frequently in 
m of several small springs, instead of dealing with each 
ividually it will often be better to construct a long collec 
lery running parallel to the outcrop and leading to a cei 
lecting chamber which can be made similar in form to 
a large spring. This gallery, which may be made simila] 
,t shown in Fig. 12, should be built deep enough to rest upon 
pervious material, and thus to collect all the underground flovi 
well as that appearing as springs. The total yield may be 1 



THE CONSTRUCTION OF WELLS. 
34. Principles Governing the Yield of Wells. If a w 

her large or small, be sunk into a body of water-bearing matei 
e water will run into such well, and if no pumping is done 
iter will, after a time, reach a level in the well the same as 
/el of the water in the surrounding soil. Fig. 6 represents a sect: 
rough such a well. The dotted line A B represents the level 
e water in the ground and in the well. Now if water is pumr. 
>m this well the level of the water therein will be lowered and 
consequence water will tend to flow into it from the surround: 
ound and the surface of the ground water will assume some si 
ape as shown by the full line 
D E F. The amount which 
e water surface is lowered de- 
sases rapidly as we get farther _ A 



>m the well, until at some point 

Dre or less remote there is no 

usible effect. The area within 

lich the level is appreciably 

ivered is called the circle of in- 

',ence. If the pumping is con- 

uied the level will be more and 

3re lowered until it is so low that water will run into the well 

pidly as it is pumped out, after which no further change will ti 

ace. If the pumping ceases the well will gradually fill up to 

iginal level. 

Where the water flows under pressure, as in a porous strat 
erlaid by an impervious one, the flow into a well is not accompan 
' a change of level in the surface water, but the curve of pressi 




Fig. 6. Well Sunk in Ground "Water. 



such as 5 or 10 feet per mile,, and a well is sunk into t 
a considerable depth, the yield of such a well when 
continually will follow approximately the following 

(1) The yield will be proportional to the dista 
level is lowered in the well below its normal level. 

(2) The yield will be proportional to the thicknes 
bearing stratum. 

(3) For the same amount of lowering of the w 
will be a little greater the larger the well, but the dri 
great except in case of very deep wells of small diarr 
the upward velocity of flow through the well is greate 
feet per second. A 10-foot well will yield only abon 
more than a 6-inch well. 

(4) For the same amount of lowering of the w 
will be much greater in coarse material than in fine. 

The following table will serve to give a rough ide 
be expected from a single well sunk at least half way thi 
bearing stratum of various grades of material. 

TABLE 9. 

Approximate Yield of a 6=Inch Well When Sunk 
Bearing flaterial 10 Feet Thick and When the W 
Is Lowered One Foot by Continuous Pum] 

Material. Yield in gallons p 

Fine Sand . . . . 4,000 

Medium Sand . . 30,000 

Coarse Sand 80,000 

Fine Gravel, free of Sand 500,000 or 

For other thicknesses of material and other amoun 
the yield can be obtained by the law of proportion as 
The great increase in yield due to increasing coarsene: 



atum and 5 feet of lowering the yield will be about 3X5 = 
les as much, or 15 X 30,000 = 450,000 gallons per day. 

If two or more wells penetrating to the same stratum are plac 
w together and simultaneously operated, the total yield will 
atively much less than the yield of a single well pumped to t 
Be level. This mutual interference of wells depends in amou 
on the size and spacing of the wells, upon the radius of the cin 
influence of the wells when operated singly, and upon the der. 
which the water is lowered by pumping. 

The amount of this interference depends mainly upon the d 

ice the wells are apart. It also depends upon the amount 1 

iter is lowered by pumping, and upon the general capacity of i 

atum. If the water is lowered a considerable amount, such 

feet, the wells should be placed 200 to 400 feet apart in on 

at the interference be not too great. A small spacing like 25 

feet will give an interference of a large amount, often as gn 

50 per cent in the case of 3 or more wells. That is to say, i: 

;lls are placed 50 feet apart the total yield is not likely to be mi 

an 50 per cent of the yield if these 4 wells were placed 300 or L . 

^t apart. 

Where it can be done, the best way to determine the capac 
wells is by actual tests conducted for a sufficient length of time 
ing about a condition of equilibrium in the flow, but unless i 
ndition is approximately fulfilled such tests are apt to be v 
ceptive. With a flat slope to the ground water a test may be can 
L for weeks and even months, and the circle of influence will 
ntinue to widen, resulting in a gradually decreasing yield, 
ay thus require years of operation to bring the conditions to a fi 
ite of equilibrium. 

Tn tVip na<io nf r1p<vr wplls simlr into rnrlr strn.tn. it is imnnss' 



no water is pumped. In a flowing artesian well to 
is necessary to extend the casing above the ground 
water will rise, or to cap the well and determine this 1 
sure gauge. 

35. Large Open Wells. As already explaii 
of a well that is constantly pumped from is not much 
size. For other reasons, however, large wells are often 

The large well possesses a great advantage over 
in its storage capacity. If the pumping is carried 01 
rate, it thus acts to increase greatly the real capacii 
well over that of a series of small tube wells. Furtt 
operation of the pumps there are many advantages ii 
get the entire supply from a single well, or from two 
wells close together, chief among which is the avo: 
suction pipes. The large well is also of great adva 
becomes necessary to lower the pumps, as it permit 
more economical form of pumping machinery. 

Trouble is often experienced in the small wells th 
and the entrance of fine sand. This is largely avoid' 
well, as the entrance velocity of the water is very sm 
nity is also given for the settling of fine material. 

The chief disadvantage of the large well is in its 
pared to the tube well for like yields. This disadva] 
rapidly as the depth increases, and where it may be ec 
struct a large well to a certain depth to serve as a p 
usually be cheaper to develop the yield by sinking ti 
the bottom, or by driving galleries therefrom, than by f 

Large wells for waterworks are constructed of d 
feet or less to as great as 100 feet, 30 to 50 feet being 

__ rrvi _ i ji _j> _ 11 .1 j. 



f large diameter, an annular trench is usually first excavated 

the curb or lining built therein, after which the interior core 

sinoved. This method enables the sheet piling to be readily 

:ed. A method adapted to smaller wells is to drive the sheet 
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For wells of considerable depth, sunk in soft mai 
may be started on a shoe of iron or wood, and the < 
the construction of the curb carried on simultaneo 
sinking from its own weight. The material may be ei 
in the ordinary way, or by the use of compressed a 
out without attempting to keep out the water, the 
depending upon depth of well, quantity of water, an 
the material. Where the friction becomes too great t 
curb the desired distance, a second curb with shoe 
inside the former. In Fig. 8 are illustrated two form: 

in sinking wells. ' 
constructed mainly 
strengthen such c 
should extend fron 
up into the masor 
wells, pump pits, t 
shoes are often e 
occasionally a pne 
is found necessary 
The lining o: 
consists of a circula 
or concrete mason 
ness varying with 
depth of the wel 
ordinarily, from 2 t 
rubble may be used for the lower portion, but the 
should be of concrete. 

All wells should be covered to exclude the light i 
pollution of the water. The cover is usually made o: 




Fig. 8. Shoes for Sinking Well Curbs. 



cting and operation are important. We will here consider 01 
e methods of sinking wells in earth or soft strata. 

As regards methods of sinking there are two principal kir 
wells the closed-end well or driven well proper, and the ope 
d well. 

The Closed-end or Driven Well. In this form the well tu 
nsists of a wrought-iron tube from 1 to 4 inches in diameter, clos 
d pointed at one end, and perforated for some distance therefro 
ie tube thus prepared is driven into the ground by a wooden mi 
block until it penetrates the water-bearing stratum. The upj 
d is then connected to a pump and the well is complete. Wh< 
e material penetrated is sand the perforated 
irtion is covered with wire gauze of a fineness 
pending upon the fineness of the sand. To 
event injuring the gauze and clogging the per- 
rations, the pointed end is usually made larger 
an the tube, or the gauze may be covered by a 
rf orated jacket. 

Fig. 9 shows a common form of well point 
d the method of driving wells by means of a 
;ight operated by two men. The tube may 
;o be driven by a wooden block operated by a 
.e driver or other convenient means. Such a 
:11 is adapted for use in soft ground or sand 
i to a depth of about 75 feet, and in places Fi g. 9 . y^n Point 
icre the water is thinly distributed. Driving Rig. 

Open-end Wells. For use in hard ground and for the lar 
;es the open-end tube is better adapted. This is sunk by remov 
e material from the interior, and at the same time driving the ti 




With the open-end well the lower portion may b 
forated with small holes in case the material is coara 
or if sand is met with, the holes may be covered with 
Instead, however, of using a gauze it is common with 
well to sink a solid tube, insert a spec 
suitable length, and then withdraw th 
to the top of the strainer. 

Fig. 10 illustrates a commonly i 
strainer known as the Cook strainer, 
brass tubing and provided with very na 
holes, which are much wider on the 
on the exterior, an arrangement inte 
vent clogging. 

Small tubular wells are usually an 
or two rows alongside a suction pi 
nected thereto by short branches. ' 
sizes are connected directly to the bn 
tube acting also as a suction pipe, 
larger sizes a separate suction pipe 
employed. In the former case, to a 1 
trance of air, it is necessary that the pe 
tion of the pipe be always under water, 
this being the case it should be kej 
limit of suction. With the latter arrangement there 
limitations to the position of the perforated well casing 
In order to enable the pumps to draw as much wat< 
from the wells the pumps and suction main should ' 




Fig. 10. Cook 
Well Strainer. 



The maximum amount of water obtainable from a given numl 
wells would be when they are spaced far enough apart so that th 
cles of influence will not overlap, but on account of cost of pipii 
.d loss of head by friction, this would not be the most economi 
acing. While it is impossible to give figures which would be 
neral application, it may be stated that from 25 to 100 feet is abc 
e range for economical spacing of shallow wells. With very de 
artesian wells the spacing becomes still greater. Spacing 1 
an 25 feet has quite often been used, but with doubtful econ'on 

Each well should be connected to the suction main by meg 
a short branch in which should be placed a gate valve, so tl 
y well can be shut off at any time. The main suction pipe 
ually made of flanged pipe, as this enables air-tight joints to 
Dre readily made, although ordinary bell-and-spigot pipe w 
id joints has been successfully used. 

The greatest care must be taken in every part to make the we 

tight, and to secure this it should be thoroughly tested in sectic 
means of compressed air. All valves should be carefully tesl 

r air tightness, and all screw connections thoroughly fitted, 
ite of the most careful construction, air will usually accumul 
some extent, and to eliminate it many plants are provided w 

separators placed on the suction main near the pump. 1 
nplest form consists of a large drum of steel placed on the suet: 
pe near the pumps through which the water passes at a si 
locity. A vacuum pump is attached to this drum. 

Where sand is drawn up with the water it may be got rid 
passing the water at a slow velocity through a large drum 
x inserted in the suction pipe and provided with suitable hai 
les for cleaning. 



sorts of strata is very great, and it is possible t.. ir 
general description of some ofthe method, -I i.; 

In soft material it is necessary 1.. e;r th<- v.. 
and on account of the dilncuhy of getting il.- 
depths this operation becomes the ehief f.-aiu.-.- 
For depths up to 200 or K(X) feel fhe unlm.n;. 
can be used, and the casing driven H.M- I.I'I.T rl 
casing can be driven no farther a smaller !.< 
sinking continued with a .smaller drill, and ... 
sunk as far as desirable or possible. Tin- uuit::.-. 
brought to the surface by means of a sand l.u I.--?. ? 
jet as previously described, (he water hriiur ."i:-i ; ;- :: 
of the drill through hollow drill rods. By ilir- laf r ' . : 
is kept clean and a more rapid progiv. . mini.-. 

The friction against, the casing is givaih i- -!!;. . 
attainable much increased by the use ..!' tin- tv,. .!, , 
this the lower end of the easing is jmtvi'li-d v.i-!.' . : 
shoe of hard steel of slightly greater dianui. r ;i , 
the upper end is connected by means ..!' ;i v. r. i ? . 
through which water is forced by suiiabli- |I!M!I; ; . 
bored by turning the pipe, and (he InnM-iinl ui.iii '. ''. 
the surface by the water which passes dn\\)i in \-\< 
up on the outside between easing and :nil. 'i :,- ; 
common in sinking artesian wells in the allmin! ;.. . 
It is very rapid, a rate of sinking as hi^li ;i - '.'n . -. .: 
for depths of 1,000 feet having been aUaim.i. 

It is essential to have a u'ood len-Mh ni' .fi---;-, ' 

.-, . 

stratum. This is usually inserted after thr .! iv. ,! .;. 
reached, and the casing is then pulled np i,, il, ( ,,,-,, ,, 



3 drum the cable is attached, by means of an adjusting or "tempe 
:ew, to a large walking beam operated by a steam engine. 
3 work progresses the drill is lowerd by the temper screw. ' 
?ans of the jars an upward blow 'may be struck to dislodge 
nmed drill. Many ingenious tools are employed for recover] 
t tools, cutting up and removing pipe, and carrying on the varic 
erations involved. 

Wells in soft material must be cased throughout. When boi 
rock it is necessary to case the well at least through the soft up] 
ata to prevent caving. Casing is also desirable for the purp< 
excluding surface water, to which end it should extend well ii 
3 solid stratum below. Where artesian conditions exist' and i 
iter will eventually stand higher in the well than the adjac< 
ound water, the casing must extend into and make a tight jo 
th the impervious stratum, otherwise water will escape into 
ound above. 

Ordinary artesian well casing is made of light-weight wroug 
m lap-welded pipe. For pipe which is to be driven the stand? 
ought-iron pipe is ordinarily used, but for heavy driving ex 
ong pipe is necessary. Joints of drive pipe should be made 
at the ends of the tubing are in contact when screwed up. 1 
e of a good heavy pipe is ordinarily very great, but cases h; 
curred where the pipe has been rapidly corroded, due to the pi 
ce of excessive amounts of carbonic acid. 

The cost of sinking wells will of course vary greatly accord 

locality, nature of strata, and depth and size of well. For w 

to 8 inches in diameter and sunk in ordinary rock the cost per fc 

it including casing, will usually range. from $2.00 to S3. 00 for dep 

500 feet, up to $3.00 to $5.00 for depths of 2,000 feet. For sma 



a considerable lowering of the water level below the { 
may be obtained. This is generally accomplished 
all the wells to a single pump or set of pumps, placed at 
depth below the surface. Where the connections i 
tunneling may have to be resorted to. Another coi 
of drawing water from deep wells in the case of sma 
the use of a separate deep-well pump for each well, 
is applicable to any depth, but involves the use of 
types of machinery. The air lift is another form suite* 

39. Yield of Artesian Wells. In making esti 
ing flow it is important to bear in mind that it requires 
length of time to determine with certainty the adequacy 
and furthermore that the sinking of wells by other 
though at considerable distances, may very seriously a 
Where conditions are sufficiently favorable for works c 
tude the yield per well under a moderate head rang 
150,000 gallons per day to 800,000 gallons, or even 
yields of less than 100,000 gallons per day, works J 
large quantities become very expensive, relatively n: 
than for small quantities, since with a large number 
is much greater interference. Often a well or set of T 
a gradual falling off in capacity. The chief cause of 
the yield of a well is the influence of other wells sunk i 
Where large numbers of wells are sunk in the same re^ 
may be very serious, as in some cases where it has red 
sure of flowing wells from 75 or 100 feet down to r 

40. Galleries and Horizontal Wells. Where 
can be reached at moderate depths it is sometimes i 
0-alleries constructed across the line of flow. If the 
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iter. Fig. 12 illustrates a form of gallery of concrete built in 
iter-bearing gravel. 

Galleries for collecting ground water are occasionally tunnel 

solid rock. This may happen along a side hill where an outcro 

ig porous stratum overlies an impervious one and it is desired 

velop the flow by running a \ unnel along the hill near the bottc 

the porous stratum; or it may occur where a steeply inclin 

artesian stratum can be me 
readily reached in this way th: 
by vertical wells. Tunnels 
galleries are also sometimes n 
from the bottom of large we 
for the purpose of increasing t 
yield. This method of increasi 
the flow is advantageous whe 
it is necessary to lower the pum 
and to concentrate the flow ir 







Fig. 13. Concrete Gallery. 

Horizontal or push wells 



single well. 

are tubular wells pushed appro 
ately horizontally into a water-bearing stratum, or under the I 
a lake or stream. They are forced into the ground from a trerj 
r means of jacks braced against the opposite side. These we 
Lve been most successful when extended out under a lake or riv 
Another method of utilizing a river bottom as a natural fil 
to construct a wooden crib in an excavation in the bed of the strea 
1 it with gravel and -'then cover the structure with 3 or 4 feet 



e&n by the scouring action of the floods, and with a porous 
ratum, works of this kind will give good results. To secure 
Itration the works should be located at least 50 feet and prefe 
greater distance from the stream. 

The yield of a series of wells or of a gallery collecting fil 
irface water will be, as in the case previously discussed, proport 
the lowering of the water level, and will be nearly proport 
the length of the line of works. In gallons per day per IOC 
gallery, the yield from various successful works varies from 3l 
1,000,000 or more, which is about the same as is obtained 
ies of wells. 

RESERVOIRS AND DAMS. 
Impounding Reservoirs. 

41. Capacity. When the minimum flow of a stream is 
in the daily demand of water it is necessary to store up the e: 
w during the rainy season in large reservoirs called impoiw 
wrvoirs. The deficiency in the supply can then be made u 
awing from the reservoir. In this way the entire flow of a st: 
a year or more may be stored and drawn off as wanted and str< 
it run dry at certain times may be made to supply quite a 
pulation. Impounding reservoirs are made by constructii 
m across the valley in question, but natural lakes or ponds 
en be utilized as reservoirs by building suitable works at this 01 
In calculating the proper size of a reservoir we must con 
the yield of the source for successive intervals of time; anc 
! demand for all purposes for like intervals of time. The 
the source of supply has been previously discussed. The den 



actice differs greatly in different States, and in many of the'TVeste 
ites the water belongs to the State to dispose of as it sees fit. 
often expedient to buy up all rights and to utilize whenever nee 
y the entire flow of a stream, or to fi.x by contract the amoi 
lich will be allowed to flow. 

The capacity of the reservoir must be based on the supplyi 
pacity of the stream during the dryest year. The probable yi< 
the stream for each month of such a year should be estimal 
d recorded. Then likewise the monthly demand for the c 

question and whatever allowance, if any, should be made 
2 use of riparian owners below. 

Then for all months in which the demand is greater than i 
w subtract, the latter from the former; this will give the deficier 
: each month. Add all deficiencies together and the result T 

the total deficiency which must be made up from the reserv 
d therefore is the required capacity of the reservoir, provid 
wever, that the total surplus for the remaining months is at le 
ual to the deficiency. If not, then the total yearly flow of 
earn is not equal to the total demand and additional water m 

obtained from some other source. 

42. Location. In determining upon the L cation .of a res 
ir several elements must be kept in mind. In the first place 
very desirable that it shall be at such an elevation that at leas 
ut of the consumers may be served by gravity alone, and it ^ 

economy to spend a relatively large sum of money for condu 

otherwise, to secure this advantage. The necessary elevat 
i: this purpose depends upon the required pressure at, and ele 
m of, the various points of distribution, and the head lost in c 
icting thence the water. 



After a tentative location has been decided upon, accurate le-s 
aust be run to connect the town with the reservoir site, also surv 
31* conduit lines, and an accurate topographical survey of the a 
? be flooded and all that may be affected by the reservoir. T 
urvey should include information as to all buildings upon s 
djacent to the area in question, nature of the vegetation, locat 
f roads, property lines, etc. At the site proposed for the d 
umerous borings must be made extending to a considerable distal 
bove and below the dam as well as on the flanks, and these m 
s supplemented by test pits so that the nature of the supposed fi 
ratum can be accurately determined. If a suitable foundat: 
mnot be reached at a reasonable cost, the site may have to 
3andoned. 

Calculations of storage volumes for different depths can read 
j made from the contour map. The areas enclosed by each cont( 
in be measured by a planimeter and the volume between any t 
iccessive contours taken as equal to the average of the areas < 
osed by the contours, multiplied by the contour interval. 1 
>lume up to any given contour having been determined, the nee 
>ry height of dam to hold any given quantity of water becon 
lowri. 

All vegetation and perishable matter should be removed fr< 

.e reservoir site, as the decay of such material injures the qual 

the water. It is also desirable and of great benefit to the wa 

remove the top soil to a sufficient depth to include most of 1 

game matter therein.. 

As a further protection to the quality of the stored water it 
ssirable that there be as little area alternately flooded and expos 

YM-xooiniQ in r\THo7 "fn n mi "f no rrvrv^xr-f r\ r\T irorn-f o-f i r\t-\ Cl-> r 11 



y supervision over the area in question, and inspection shoi 
regularly made to see that all sanitary requirements are compli 
th. During seasons of low water, opportunity is offered for : 
)ving the vegetation from around the borders of the reservoir. 

Careful records should be kept at the reservoir of all matti 
lich may be of any value in subsequent designs for enlargeme 
for new works. These should include records of rainfall, te: 
rature, height of water in reservoir, amount passing over wa, 
;ir, and data pertaining to the quality of the water at differe 
isons of the year. The maintenance of dams and embankmei 
ould call for very little labor. Earthen embankments should 
pt neat in appearance with slopes well sodded, or covered w 
ge gravel so as to be permanent. The top of the embankrm 
ould of course be maintained at its full height, and the waste w 
d the channel below it kept clear and of the designed capacity 
times. Gates and other apparatus should be frequently inspecl 
d kept in thorough repair. 

EARTHEN DAMS OR EMBANKMENTS. 

44. Kinds of Dams. Dams may be divided according 
3 material used into five classes; earthen dams, masonry dar 
>se-rock dams, wooden dams, and iron or steel dams. Th 
iterials are also used in various combinations. The form of d: 
itable for a given case depends upon the character of the foun< 
in, the topography of the site, the size and importance of the str 
re, the degree of imperviousness required, and the cost. Of 
ove kinds of dams those of masonry and of earth are the o: 
ually considered. 

The earthen embankment is the most common form of d 
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masonry dam is in such cases greatly to be preferred. It is rr 
^liable, and with the great pressures occurring it is desirable to r. 
ill outlet arrangements built in masonry. 

The general requirements of a good foundation for an eart 
lam are that an impervious stratum can be reached at a mode: 
lepth, and that the material near the surface is sufficiently comj: 
o support the load. A compact clay or hard pan makes the I 
oundation. Solid rock is also good if not fissured. Embankrm 
f earth have been successfully constructed on foundations of sa 
ut in such a case it is important that, the sand be fine and of a i 
)rm character, containing no streaks of coarse material which- 
ffer little resistance to the flow of water. 

Earthen dams are of a trapezoidal form with, top width, s 
opes, etc., proportioned according to the material used. Where g< 
laterial is at hand in sufficient quantities the entire embankm 
say be made of uniform consistency and all as nearly water ti 
3 possible. Usually, however, it will be more economical and 
; good results to put the best material near the upper side of 
nbankment, changing gradually to the more porous mater 
wards the lower face. Where good material is scarce, impervic 
;ss is usually obtained by means of a wall or "core" of impervi 
irtli or masonry placed near the centre of the dam. If impervii 
undation is reached only at a considerable depth, this port 
ily of the embankment is carried to the extreme depth. 

Various kinds of material can be used to make an embankme 
Dam, sand, gravel, and clay, mixed in various proportions, are cc 
on. For the first three to be impervious they must contain a cert 
oportion of clay, the amount required depending upon the vai 



lougn or me nner material Deing used to nil trie interstices or i 
sxt coarser, there will be in the mixture a porous space equal 
D X .40 X .40 = 6.4 per cent, which will represent the proporti 
clay necessary to make the mixture impervious. In practice 
11 take considerably more to insure the filling of all the interstic 
much as 15 or 20 per cent, depending upon the nature of the gra 
ixture. In any case the percentage of voids in an artificial mixti 
n be readily determined by tests with water. 

45. Core Walls. For a puddle wall of clay the minimi 
ickness ordinarily used is 4 to 8 feet at the top and about one-th 
e depth of- water at the bottom, with a uniform batter on be 
ces. The trench is also usually made with a batter, the wic 
the bottom being one-third to one-half that at the ground le^ 
th a minimum of 4 or 5 feet. 

Instead of a core of puddle, many engineers prefer a core 
bble masonry or of concrete, made as impervious as possit 
tie advantages of this over a core of puddle are its safety agai 
tack by burrowing animals, safety against wash in case min 
iks occur, and the greater certainty with which a concrete ^ 
n be made impervious, especially where it joins the foundati 

Masonry core walls are made of various widths. Sometir 

case of embankments made of good material, they are made o 

Foot or two thick, their purpose being mainly to prevent the pass; 

burrowing animals. Ordinarily, however, a core wall is m< 

to 4 feet thick at the top, with a batter of \ to f inch per foot 

ch side down to the trench and then with vertical faces bel< 

tie height of a core wall should be equal to that of the higt 

iter level. 

Figs. 13, 14 and 15 show cross sections of several forms 
ibankments. Fig. 13 is without core wall except in the tren 



o 1 has frequently been used. If the material will stand at 1 
.s broken stone, for example, then a slope of 1$ to 1 would be suit; 
)n high embankments, bermes placed 30 to 40 feet apart verti 
re a desirable feature. 




Fig, 13. Reservoir Embankment, Syracuse, N". Y. 




Fig. U. Reservoir Embankment, Glasgow Waterworks. 
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The width of top is frequently fixed by the requirements foi 
adway. Where not so fixed it is made to vary with the height 
)m 6 to 8 feet for very low embankments to 20 or 25 feet for embar 
snts SO to 100 feet high, or, approximately, width = h + 5 f e 
lere h height of dam. 

47. Construction. In preparing the foundation the surface s 
List be removed over the entire site of the embankment to a dej 
fficient to reach good.sound material. All roots, stumps, and otl 
rishable material must be removed, as any such material by decayi 
? ers a passage for water. For the portion to be occupied by the cc 
ill, if one is used, and a certain width in any case, the foundati 
List be excavated to an impervious stratum of solid rock or clay, a 
netrate for a short distance such stratum. A sound bottom havi 
en reached the surface should be roughened in order to give a bet 
ind with the earth filling; and if the material is solid rock, all holes a 
svices must be thoroughly cleaned and filled with cement or concre 

After the foundation has been prepared the trench is first fiT 
th the material selected. If puddle, it should be placed in 4- 
inch layers well rammed, or cut and cross cut with thin spa( 
aching well into the layer below, just enough water being used 
nder the material plastic. Where puddle is used in a narrow \v 
is advisable to prepare it before placing by thoroughly pulverizi 
d tempering it with water, no more water being used than ab 
;ely necessary. Puddle should be thoroughly worked and hoc 
neous. If concrete is used, special care must be taken to seci 
Droughty good work in mixing and ramming, and in filling 
'egular spaces in the excavation. 

After the core is built to the surface, or a little above in 
se of concrete, the main embankment is started. If the matei 



Much importance is attached to the work of compacting 
ily by the best of supervision can work be secured. The u 
ater should be just sufficient to render the material plastic 
.pable of being packed, and no more. An excess of water n 
lling more difficult and increases subsequent settlement. 

The up-stream slope must be protected from wave and ice ai 
!iis protection is usually afforded by a closely laid pavement j 

inches thick laid on 6 to 12 inches of broken stone or gi 
slow low-water line a good layer of riprap is frequently substit 
3 paving ending at a berme. The foot of the paving shou' 
:11 supported by large blocks of stone or concrete. The d 
earn face is usually sodded for sake of appearance and as a 
ition from rain, but may be protected by gravel and coarse ma 
more convenient. 

48. Outlet Pipes. The design and construction of the c 
ungements is one of the most important and at the same 
>st difficult features of the work. This is chiefly because o 
Sculty of laying pipes or building masonry conduits through < 
bankments in such a manner as to secure a perfect and rel 
inection between the two materials. Poor work at this poi 
j of the chief causes of the many failures of earth embankm 

'The outlet pipes are usually of cast iron and may either be 
lerneath the embankment and surrounded thereby, or a cu 
masonry may be constructed in the embankment and the ] 
I therein,, or they may be laid in a tunnel constructe 

natural ground at the end of the embankment or at some 
lote point in the reservoir. A gate chamber containing 
essary valves is located at some point along the outlet pif 
duit. 



For some reasons an open culvert is much to be ] 
simple pipe. Once constructed, additional pipes may I 
at any time; the pipes may also be readily inspected, ; 
that occur in them do not endanger the structure, a mati 
importance where the pipes are under heavy pressur* 
precautions must be taken in the construction of culvi 
laying of pipes. They must have a good firm foun 
good bond with the surrounding embankment. Impi 
secured by the use of a rich mortar and by plastering c 
with Portland cement mortar neat or 1 to 1. Cut-off 
jecting courses should be built around the outside at 
described for pipe outlets. At the connection with the 
cut-off wall is put in through which the pipes pass, an 
sustain the full head of water. 

Figs. 16 and 17 show the two general methods oi 
through embankments. 




Fig. 16. Section Through Minneapolis Reservoir. 



49. Gate Chambers. The gates or valves contn 
through the outlet pipes are placed in small mason 
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cansin^ crack-, in /h,- nu. ,,-> , , ,j' ih,- 
p(j ; :-- culvert, and di jthi.-in-: ! : ,. i.'iilr-f 
])ipes. 



is important that it be given an artistic treatment suited to 
irroundings. 

50o Waste Weirs. As already noted, one of the most fruii 
tuses of reservoir failures is insufficiency of waste weir capac 
suiting in the overflowing of the dam and its rapid destructi 
[ention need only be made of the terrible Johnstown disaster 
589, where, on account of insufficient wasteway, an earthen c 
mkment was destroyed, resulting in the loss of over 2,000 li 
id the destruction of property valued at 3 to 4 million dolls 
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(2) The wa.steway may sninriinir I" 
point in the dividing ridi^c, and (in- u.ii. r l ! 

(3) The third form of \va Icua;. i ;" 
portion of the dam of masonry d< ; i;n<->! .< . 
at about the axis of the valley. Tin- i':in 
cussed in detail in .section >!. .\! iln- JUM !- 
the earth portions, the lower slnpr nf ti-. , 
retained by heavy wing walls hiiill mil UM!!! r. 

The requisite capaciiy hciun 1 Isiinun. :'i.<- 
weir are to be detenu inni. Killicr inii'. i. ; 
computed by means of the weir formul;r. ;i . 
Weir heights will ordinarily rjiii^c I'nun ;.' ; ! . 
of 50, 100, or even f>0() fed, or nunv, .l^-j..-!.. 
capacity. In any case (he floud lim- .!<,-, : !: 
main part of the dam, whilr (lie \\rir ,-iv i ,i, 
capacity. 



HASONKY DA.IS. 

51. General Conditions. Dani. ..' in 
built only upon very firm foundation , [.,,,.. 
20 or 30 feet, and occasionally lii^l,,-,-, ), ;| . ,- 
earth, but high masonry dam.s 'si imdd I..- ,-,, f 
substantial than solid rock. In ;m y <;, ,- i, ; 
practically all settlenienl, for will, !, ,,,:.i,-n ;{ ! 
appreciable settlement is cjuif,- .main t.. ,-.r 

Masonry dams are drsin,,,.,] j n ;( ,,, l! ',, 
considerations so as to fulfill H 1( . f,,!],,,,;,,.. 
dam must not overturn or slid,- it, f,,,..!,:'.. 



1/J 

masonry. Let g = specific gravity of the masonry = f . 

The water pressure is represented by P and the weight of 
im by G, and it is assumed that the water level is at the top of 
im We will consider a length of dam 
one foot. The height is known and 
ie top width a and front batter m are as- 
imed. Usually the front face A C is 
.ade vertical, or at a slight batter of 
ie inch to the foot or so. In the 
rmer case m = and in the latter 



From principles of mechanics w r e 
id the following value of the width 
base I, 

1= /A + B 2 -B 
which 

A = a 2 + 2 a m -j- 
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Pig. 19. Trapezoidal Dam 



(3) 



m in- 
7 ""2" 



In solving problems the numerical values of A and B sho 
st be obtained and these values then substituted in the form 
) for I 
m = 0, as for a vertical face, then 






(4) 



For dams exceeding 30 or 40 fwt in hn-ht M < " 
build the lower face in the form of u eurvc or l.mK. H I" 
simplest way of calculating the section of snrh a .lain ,, t. . 
of 100 feet at least) is to treat it at first as .similar fo flu- I 
viously considered, but with a vertical upper fare uI H' ' 
Then the formula for bottom width becomes 

/. --, 7 ' 
If/ 

This gives the triangular .section A B (' in Kitf. -" l !u 
then be modified by adding a suitable width n af tl..- "{' an 
the ])oint K with tlw Mii^ f;lrr 
.smooth curve F 1>. 

52. Top Width and Heigii 
Water Line, If the thuu i- 1- 
adriveway, the top wiilih \\ill li;iv 
least S feet besides wi*lfb "f 
Otherwise the wiilth and hru-ht ;tl 
water line must be Mt-li a t*> < 
bility against, wave ainl in- a li. 

noted, and to pivvcnf \va\c. fmn 
,, , .t 

over the top. In prurfu-r UK- \\\> 
from a minimum of 4 to 5 feet for low duius in !."> nr ;'i 
very high dams; and the height above Iiigli-\\a1rr liur n- 
feet to about 10 feet. In some cases much larp-r lim-! 
be required for IOAV dams than those given. 

53. Construction. For large dams the fninulaft 
be solid rock. In preparing the foundation Mu1";u < all 
partially decomposed material should be excavated imii! ;i 
is reached. If the bottom is smooth it should l.r r,.ii 
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Fig. 20. Curved-Pace Dam. 
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Concrete, well placed, is in this respect an ideal matei 
maso.nry, in which all joints are thoroughly filled with 
larger spaces with concrete, has been used for most of tb 

In constructing the masonry the principal points t 
sized are clean surfaces, irregular surfaces, joints abs 
with compact mortar, great care to give good bedding, 
supervision. Mortar and cement should be thoroug 
into all spaces, using for this purpose suitable forms 

In the construction of dams of moderate height, e 
is often earned up to the water level with a slope of 2 
in an earthe a dam. If a dam is located on a porous or be 
or on one of earth, a good, compact backing will muc 
percv lation under the dam, and therefore the tendency o 
pressure, and will add considerably to the safety of 1 
It is especially applicable to spillways in earthen e: 

The arrangements for drawing water from the 
similar in general to those described in the last chapter, 
pipes are built in the masonry at or near the lowest poin 
and terminate in a gate chamber constructed just abovi 
nection with the dam. The gate chamber has the same 
explained in the case of earthen embankments. No dan; 
be apprehended from constructing the pipes in the bod; 

54. Masonry Waste Weirs. Masonry dams ar 
designed to allow water to pass over their entire length, 
portion only is made to act as a waste weir. The form 
weir depends much upon local conditions', chief of whi 
of dam, character of foundation, amount of ice and dr 
expected, and quantity of water to be provided for. A 
tially a dam with its top and lower face so constructed 



plank, or by a facing of earth or fine material on tin- upjr fit 
in one case, by a core of steel. As regards .stability tin- jri 
construction is of the best. Since considerable jx'iv*liiiin \-< 
take place, such a dam cannot be founded on 11 nwti'rml liiilr 
and if the dam is high, the foundation should lie .soliil me-k. 'I 
slope is usually 1 to 1, while the upper .slop' may ! nuulr \ i 
but to secure these steep slopes it is neftwury fo lav fhr -f 
considerable thickness as a dry wall. Above (lux wall ftn- 
timber or earth is placed. Tlio former material in ubj<rtjn 
account of its perishable nature. 



WATER SUPPLY, 

PART II. 



CONDUITS AND PIPE LINES. 
PIPES. 

57. Haterials and Stresses. Where the source 
at a considerable distance from the place of consumptii 
and construction of the necessary works for conducting 
a matter of great importance and demands special < 
Usually a distant source is at a higher elevation than 1 
served, so that it will be possible to convey the water pa 
by gravity. In many cases, however, a part or the whol 
will require pumping, so that the design will also invol 
possible pumping arrangements. It will usually be 
consider several designs based upon different locatio 
upon different types of conduits. 

A variety of materials may be employed for the ci 
water conduits. If the conduit is not under pressure 
construction used may be an open canal dug in the na< 
a masonry conduit in " cut and cover," or a tunnel. W] 
flows under pressure the first two types are not suitabl 
or possibly a tunnel, must be employed. 

The materials used for. water pipes are cast iron, 
steel, wood, cement, vitrified clay, lead, and occasional 



where S ~ tensile stress per sj. inrh 
p --- pressure in 11). per ''! '" 
r -- radius of tin- pip' 1 in tnrlu- 
t = thickness (if pipe in inrh<- 
If/represents the safe tensile stren-th of a |>i|- 
the required thickness to resist, tin- pressure will 1- 
formula 



Example. What will be the required llnVUnr f :i ' <" 1 )! 
3 ft. in diam. for a water pressure ol' 100 lb. per;..], in. a MM. in:- tin 
safe stress = 10,000 lb. per s(j. in. 

100 IN , . . . 

From formula 7, / - : ()() .IN inch. \ 

Besides the. stress due to steady water pressure. (It 
strong enough to resist the shocks due to 
flowing water, called waier luimmcr, also the pre:.:.iire nt' (br- iin-'-nml 
ing earth and the action of other outside forces, rliatu'<- <>i f' j inp' ra 
ture, and blows and shocks received in transportation an<! i-n inn 
tion. The stresses due to these additional I'orees ranimi In- a- ina!' 1 
calculated; but they are allowed for in practice by \arimi riupiiu -a 
rules. 

58. Cast-Iron Pipe. Cast iron is the mi> t v, Mrh u - 
material for water pipe. By reason of its moderate m ,t. it lural>t!it;. 
and the convenience with which it may be ea-.t in au\ <! in ! IMM 
it is almost universally einploy(>d for the pipe', ami \ari"u |"'i; 
forms of distributing systems. It. is a No I'reqnenih niipl.\.-.l t'. 
large pipe lines, and is now easily obtained in am <!. irr.l .lianirt, 



where t = thickness in inches; 

p = static pressure in pounds per square inch; 
r = radius of pipe in inches; 
0.25 = allowance for eccentricity, deterioration, and safe 

in handling. 

In Table No. 10 are given the thicknesses of pipe for vario 
ressures, also the average weight per foot, and the total weight 
2-foot lengths, as employed by the Metropolitan Waterworks, 
oston. 

TABLE 10. 
Thickness and Weight of Water Pipe. 



Class A. 


Class B. 


Class C. 


Class D. 


Class I 


115-foot Head. 


150-foot Head. 


200-ft. Head. 


250-f t. Head. 
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59. Joints. The joint which is ordinarily employed in t 
>untry is the bell-and-spigot joint. The space between bell a 



Curves of large radius can be constructed with straight pipe 
effecting each length slightly. In this way it is possible, \vitl 
sasonable deflection, to lay 4 to 8-inch pipe to a curve of 150-f 
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Fig. 26. Standard Bell and Spigot. 

idius, a 16-inch pipe to a 250-foot radius, and a 36-inch pipe t 
30-foot radius. 

TABLE 11. 

Dimensions of Standard Bell and Spigot, Metropolitan 
Waterworks, Boston (Fig. 26). 
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lany of the larger cities have their own standard designs for specia 
s well as for straight pipe, which differ more or less from the man 
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Four-way Branch. Blow-off Branch. 

Fig. 27. Special Cast-iron Pipe Fittings. 




Branch. 



Sleeve. 



icturers' standards. For the smaller cities it will be much t 
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md usually tunnels, and to the latter belong pipe lines of iron, st 
vood, or other material capable of resisting hydraulic pressure, i 
ometimes tunnels. Conduits of the first class must obviously 
onstructed with a slope equal to that designed for the water surfs 
>r equal to the hydraulic gradient. This will be a very light i 
iniform slope, and such conduits will therefore often require in t\ 
onstruction long detours to avoid hills and valleys, or resort m 
>e had to high bridges, embankments, cuttings, or tunnels. Condi 
f the second class may be constructed at any elevation below 
ydraulic grade line. 

Long conduits usually include both masonry aqueducts a 
ipe lines, each class being used where most suitable. The fora 
; used as a rule where the ground lies near or above the hydrai 
rade line, and the latter where it lies below for any considera 
istance. High and long aqueduct bridges are no longer built 
ressure conduit being substituted, which may follow the grou 
rofile closely. 

66. Canals. The open canal is not often used for conveyi 
ater for city use, but for irrigation purposes it is the common fo: 
: conduit. For the former purpose it has several objections, su 
3 loss of water by percolation and evaporation, exposure of wa 
> pollution from surface drainage and otherwise, and exposure 
immer heat, which not only warms the water but promotes vegetal 
-owth. However, where a canal can be constructed with lit 
itting or embankment, and where the material is nearly impervioi 
may be the best form of construction. 

The allowable velocities for unprotected canals vary from abc 
r to 2 feet average velocity for light sandy soils, 2% to 3 feet i 

rlinnrv firm soils nnrl R fn 4 pppf for fin.rrl pla.v a.nrl crravpl Tn TV~> 



and gravel, to 3 to 1 or 4 to 1 for fine sand. The top 
should be from 1 to 2 feet above the water line. If tl 
porous, a lining of concrete or puddle may be necessa 

At sharp bends, and wherever the velocity exc 
velocity for the material, some form of revetment is nee 
may be merely a layer of gravel, or a paving laid dry 
or a layer of concrete, according to the velocity of the 

Waste weirs and sluice gates should be provide 
along the canal to prevent flooding and to permit of ra 
but the flow in the canal is regulated for the most part 1 
at the head of the canal. These and other forms of c 
supported either by masonry walls or by timber frames 

Canals are carried across valleys on trestles or 1 
the case of short crossings, on embankments with a cul 



Fig. 28. Canal Sectiou in Embankment. 

bridge beneath. Under crossings are made by mea 
siphons of pipe. 

67. Masonry Conduits. For conveying relativ< 
tities of water over territory where the conduit can 
the hydraulic grade line, the masonry conduit is a p 
of construction. If properly constructed it is very du 
little attention, and if the topography is favorable it is 
than large pipe conduits of iron or steel. Masonry 
withstand tensile stresses, hence it is not used to conv 
pressure. Masonry conduits should not often be empl 



F stone masonry of hard material is employed, or if a lining of i: 

i* steel is used. If sufficient head is available, a smaller cond 

rill result if the velocity is made as large as the material will stc 

without danger of excessive wear, 

Kutter's formula is usually employed in these calculatio 

See Hydraulics.) The value of n to be used will vary with 

haracter of the masonry about as given in Hydraulics. 

Brick is the most suitable material for linings, and is commo 

sed also for the entire arch crown. For the side walls and founi 

tion, rubble masonry or conci 
is employed. For places of gr 
wear paving brick in cement ; 
good substitute for granite. G 
crete is better suited than eiti 
stone or brick for irregular for 
and especially for light sectio 
For small aqueducts a rectanj 

IT form has often been used, as in Fig. 29, the cover being of ston 

abs, or arches. For large sizes the horseshoe shape is better adapt 

3 shown in Fig. 30, which represents the form adopted for a la: 

)nduit for Boston. 

The thickness of the arch is made about one-tenth to one-si: 

le width of the opening, and of two, three, or four rings of brii 

: a corresponding of concrete, 

spending on span and weight of 

>vering. The arch is generally 

:gmental in form. The invert, 
compact ground, is made only 

ir>lr pnnucrh to SPPITTP ft firm and 




Fig. 29. Gallery, Vienna Waterworks. 




iven one or two finishing coats of thin neat cement to secure impe 
misness, the last coat to be finished as smooth as practicable, 
irefully done, and no settlement occurs, the leakage will be sligl 

The aqueduct should be covered to a depth of 3 or 4 feet 
revent the formation of ice and to protect the masonry. Emban 
tents should be given a slope of 1 to 2 horizontal to 1 vertic 
^cording to the nature of the material. They should be trimmi 
) a rounded outline and then sodded. 

Culverts for crossing small streams, and bridges for larger OIK 
re a part of the design. Some of the most monumental works 
istory are the bridges which have been built for carrying aqueduc 
<arge aqueduct bridges are now seldom constructed, pipe lines bei: 
abstituted, but bridges of moderate size will often be the me 
2onomical design. 

68. Pipe Lines. As to location, a pipe line must follow 
eneral the variations of the ground surface, and such a locati 
lioukl be selected as will enable it to do so and at the same til 
ive low pressures. 

Where the total available head is fixed, the size required for a 
iven capacity is readily determined by the table of the flow of wa 
i pipes in Hydraulics. In case the water contains suspended matt 
; is desirable to maintain a self-cleansing velocity of 2 to 2} feet j 
econd, otherwise the sediment must be blown out at frequent int 
als. If the line is divided into sections by reservoirs or overflow 
he size of each section is determined independently of the othe 

If pumps are used to force the water through the pipe then i 
>roper size depends on the relative cost of pipe, and of pump: 
,gainst an increased head. A large pipe gives low friction head 
he water and therefore saves in pumping expenses, but a large p 



The laying of cast-iron pipe is usually begun at a valve or spec 
Small pipe up to 6 or 8 inches in diameter is easily handled withoi 
lerrick, the sections being lowered into the trench by two or tib 
nen. In laying, care should be taken to enter the pipe to its 
lepth and to see that there is sufficient joint space all around, 
pecial strength is not required, this packing may nearly fill the sp 
iack of the enlargement or V-shaped space in the bell. The rem 
ng space is filled with molten lead. In pouring the joint the leac 
uided into the space by a jointer, commonly made of clay forn 
round a length of rope. This is placed about the pipe so as to pi 
gainst the hub, except at the top, where an opening is made for po 
ig. Patent jointers are better for large pipe and difficult we 
ifter pouring, the lead is loosened somewhat from the pipe by mei 
f a chisel and set up by calking iron and hammer. To do g( 
T ork there should be plenty of room around and under the pi 
n wet trenches and with small pipe, two or three sections may 
)ined before lowering. Riveted pipe should be connected up in 
>ng sections as practicable before being transported to the tren 
) that as much of the riveting may be done by power riveters 
ossible. 

When placed in the trench the pipe should have an even bear: 

i firm soil or on blocking, and should be well supported while 

lints are being riveted. The riveting is usually done by hand, 1 

;>wer riveters have been used in a few cases. After riveting, 

^Id joints should be calked, and these and all other abraded pla 

linted. Some re-calking may be needed after the pipe is test 

In constructing the pipe system one of the most important poi: 

settle is the depth at which the pipes should be laid. In wa 

imates a covering of 2 to 3 feet is sufficient. In cold climates 1 



Otherwise to empty and refill a long conduit would r 
days. Valves of all kinds and designs are furnishe 
special manufacturing concerns. 

At every summit of a pipe line ana at shut-off valve 
be placed an air valve to permit the escape of air on : 
trance of air on emptying, and frequently the escape 
may gradually accumulate at summits. At all depres: 
valves should be provided, the waste pipes from wh: 
led to a sewer., stream, or drainage channel. These ^v 
only about one-third the size of the main pipe. Check 
be introduced at points where a breakage would pern 
of water by backward flow, such as at the entrance 
at the foot of long upward inclines, and in force mail 
the pumps. Safety valves, or pressure-relief valves, ai 
used at the ends of long pipe lines or wherever wa1 
especially to be feared. They are simple disk valve: 
wards and held in place by springs which are adjuste 
pressure. 

The upper end of a gravity pipe line is usual 
masonry and provided with a sluice gate or valve. 1 
is also desirable to have a weir or measuring sluic 
end of a pipe line usually terminates in a reservoir 
valves are provided and where connections may also b 
with the pipe system. 

In crossing under other structures, such as railw 
sewers, etc., special precautions should be taken to a" 
of future breakage. 

Streams are crossed either on bridges, or by li 
beneath the stream bed, or by the use of a subway. 



;he flooring. Where a bridge is built for the purpose, no floor sys 
s put in, but merely suitable straps or stirrups to support the p 
The amount of protection required to prevent freezing on brid. 
r at other exposed places, depends upon the size of pipe, the amo 
if circulation during periods of minimum flow, the temperature 
lie air and the water, and upon the length of the exposed port: 
Small lines, especially distributing mains, require protect 
?his is usually furnished by placing the pipe in a wooden box ; 
lling around it with some non-conducting substance, such as s 
ust, mineral wool, asbestos, hair felt, and the like. A mixture 
laster of Paris and sawdust has been used with good results, i 
acking to be effective .should be kept dry. The packing is ol 
rranged to give one or more dead air spaces around the pipe 
id in preventing radiation. 

Various methods are employed in laying pipes beneath wa 
Diirses. In the case of small streams the usual method is to emp 

cofferdam and lay the pipe as on dry land. Where the WE 
innot readily be excluded in this way the pipe must either be 
igether before lowering in place or must be laid by divers. S 
terged pipe should, as a rule, be laid in a trench and carefi 
>vered to prevent injury by waves, drift ice, boats, etc. 

Various special details are used in submerged-pipe laying, si 
> the various forms of flexible joints to enable the pipe to confc 

the grade of the trench, and special joints for easy connect 
here divers are employed. Submerged pipe should be thoroug 
sted either in sections before laying, or better, after the line is cc 
eted, in which case compressed air can be used for the purpc 
jakage of air will be indicated by the appearance of bubbles, a 

p imnprfppt. inints r>a.n tJipn bft ra.llcfirl hv divp,rs_ Tihp vn.ru 



threaded rods suspended from the trestles. Whei 
pipe line was connected, it was all lowered toget 
bell signals being used to secure simultaneous actior 
several men stationed at the screws. . The cost o 
$1.25 per foot. 

(2) Instead of connecting the entire pipe line 
all together, it may be lowered in sections by the aid of i 
each section consisting of several lengths of pipe con: 
usual manner. The pipe can thus be laid and lowered 
piece of trestle or from a barge. This method is espei 
for deep water where trestles cannot readily be used. 

(3) Many lines of submerged pipe have been la 
several lengths on shore, towing them into position, 
and connecting them by divers. This method is especis 
for large pipe lines. It has been used for large intake 
and at Milwaukee; also at Galveston, Nashville, Bost< 
other places. 

71. Cost of Pipe Lines. The cost of pipe li 
greatly according to the cost of the material used, 
can readily be ascertained at any time by reference to 
lists, and the item of transportation can also be quite 
mined. Cast-iron pipes laid under average conditi 
approximately as follows, assuming the pipe itself to 
per Ib 

Size of pipe. Cost per \ 

4 inch $.50 

6 " .70 

8 " 1.00 

10 " 1.30 



THE DISTRIBUTING SYSTEH. 
Distribution Reservoirs. 

72. Use. The rate at which water is actually used is not a 
all uniform, as fully pointed out in section (>. It varies from da; 
to day according to the season, from hour to hour according to th. 
time of day, and at times of large fires the rate will be greatly in 
sreased. If all parts of a system were to be designed of a capaeit; 
equal to the greatest possible rate of demand the cost would !'iv 
quently be prohibitive, and in most cases it would not be the mo.s 
economical plan. It will usually be more economical to .stem- up : 
quantity of water in a small reservoir or elevated tank which may 1> 
drawn upon when the demand is excessive and thus relieve to NOIII 
extent a part of the system. 

For example, where the water is brought from the source throng 
a long conduit, a distributing or equali'/ing reservoir will enable th 
conduit to be operated at a comparatively uniform rate and hene 
to be made of minimum sixe. Likewise such a reservoir will mak 
it possible to reduce the capacity of pumps, or fillers, or other simil; : 
works, and to operate them more uniformly and economically; < 
in the case of small works to operate the pumps at full capacity i< 
a portion of the day only. In the case of a grotind-wal* 
supply, a small reservoir will greatly increase the capacity of tl 
source by making the demand more uniform. Again, in a lari 
distributing system, several reservoirs placed at dilTerent points wi 
effect considerable economy in the si'/e of the pipe system. / 
a measure of safety against the interruption of the supply fro; 
accidents to conduit or machinery, distributing reservoirs arc < 
great value. 

In discussing forms of construction, reservoirs may be classiiic< 



are usually built with masonry walls, and cov 
excavation and partly above the surface. If a reserve 
be considerably elevated, a steel standpipe or a tank of 
is usually employed. 

73. Capacity. Where it is possible to construct 
sive open reservoir at a suitable elevation and in a go 
should be given a capacity of several days' supply. L 
capacity of such reservoirs varies from 2 or 3 days' sup] 
10 days, and occasionally more. 

Where, owing to the character of the topograplr 
necessary to artificially elevate a reservoir in the form ( 
or elevated tank, the expense of construction becomes 
the economical capacity is usually less than that mentioi 
The best capacity in this case depends much upon tl 
city. For large cities it is hardly practicable to provide 
by means of artificially elevated reservoirs, the sma 
which are often used in such cases serving merely tc 
action of the pumps. 

In small cities (up to a population of 50,000 or more^ 
to provide a small storage even at considerable cost, as 
safety and economy. The fire rate is here the princi 1 
tion, and the minimum capacity should be such as to 
at the maximum fire rate for a sufficient length of time 
pumping station to respond with ease and certainty, 
narily taken as about one hour. Beyond this it w 
desirable to add to the capacity enough to equalize 
flow over several hours of the day, or, in the case of 
to enable the pumping to be done by operating a part tc 

In general the best size of elevated tank will 



In a gravity system the conduit is terminated at a reserve 
d if this reservoir is centrally located a longer conduit will 
quired than, if it be placed near one side of the system. A prop 
lance must be struck between the two extremes. In a pumpi 
stein the pumps are usually located near one side of the city, a] 
3 reservoir is placed either in the vicinity of the pumps or at a me 
note point in the system. In the first case all the water is usua. 
ssed through the reservoir, and the action of the pumps is ve 
:ady and uniform. In the second case a main usually leads 
5 reservoir from some point of the distributing system. T 
rnps force water directly into the system, and the reservoir tak 
ly the surplus at times of low consumption and distributes it 
les of high consumption. Certain portions of the area are th 
ved direct, and others are served from the reservoir. With tl 
angement a more uniform pressure will be maintained in t 
jns, but the operation of the pumps will not be as uniform. 

The proper elevation of a reservoir depends on the requin 
assure in the mains, a subject fully discussed in section 89. 

EARTHEN AND MASONRY RESERVOIRS. 

75. Form and Proportion. Earthen reservoirs are usual 
istructed partly by excavation and partly by the building up 
bankments. If masonry walls are used in place of embankment 
as interior linings, the reservoir may be called a masonry reservoi 
:* single reservoirs the form most economical of material is tl 
:ular, but for large reservoirs the rectangular form is more coi 
ient to construct and requires less land area. In practice tl 
iths vary from 12 to IS feet, for small covered reservoirs holdir 

million gallons or less, to 25, 30, or 35 feet, for open reservoi: 



is not necessary to secure imperviousness, one is usi 
facilitate the cleaning of the reservoir. 

According to circumstances the entire embank: 
impervious, or imperviousness may be secured by a | 
crete core, or by a layer of puddle placed near the 
shows a puddle being placed near the face and Fig. 32 s 
core connected to the puddle lining of the bottom. 

Imperviousness is usually secured in large masc 
by a layer of puddle placed back of the wall and thoroi 
and the bottom lining is treated in a similar way. In s 
more reliance is placed upon impervious masonry, n 
asphalt coating, or, more commonly, by a coat of Pi 




Fig. 31. Section of Reservoir Embankment, Pittstmi 




Fig. 32. Section of Reservoir Embankment, Brooklj 

mortar, neat or 1 to 1, which it is well to finish by i 
neat cement. The latter method is more likely to 
with covered reservoirs, where the temperature chai 



ue complete, but should be thoroughly bonded thereto. Juncti 
jetween floors and walls are preferably made curved. 

The most common form of lining consists of about 1^ to 2 
if puddle protected by a layer of concrete, brick, or stone pavi 
ir sometimes only by gravel. On the slopes the concrete is usu 
overed with paving or replaced entirely by it, experience show 
hat unprotected concrete is apt to be injured by ice. A layei 
>aving brick laid in cement makes a good finish for a concrete lin 
rhich is to be frequently exposed. Concrete can be made impervi 
y plastering with cement mortar, neat or 1 to 1, but where it exte: 
ver large areas, cracks will form, due to temperature changes j 
> settlement of embankments. To minimize this difficulty, conci 
my be laid in blocks, with asphalt joints between. 

If ground water is met with, which is under considerable pressi 

will be necessary, in order to avoid rupture of the floor, to dr 
le soil beneath the lining. In some cases the ground water '. 
sen permitted to enter the reservoir, when its head exceeds -t 
i the reservoir, through flap valves which will close when the difl 
ice of head is in the reverse direction. Drainage of the soil bene 
ie lining should be done with great caution, and especial c 
,ken to surround all drains with gravel and sand so graded 
leness as to effectually prevent the washing out of any of the me 
al. Seepage water is also sometimes taken care of by me; 
' drains. 

Asphalt has for some time been extensively used for reserv 
lings on the Pacific coast, and recently its use has become qi 
iiieral. Compared to concrete it has the advantages of elastic 
id greater imperviousness, both of which are of great importai 

this connection. Another advantage in many cases is its chej 



Reservoirs with masonry walls occupy less spac 
reservoirs, but are more expensive to construct. The; 
often the best form for small reservoirs where space 
are a suitable form in case covers are required. 

When the reservoir is excavated in firm earth or 
well-compacted embankment, the earth serves to suj 
against water pressure. They must then be desig 
the earth pressure with reservoir empty. By adopti 
form the masonry will resist largely by compression 
the dimensions can be considerably reduced below 
for a wall resisting by gravity alone. Several small 
voirs have been built of diameters of 50 to 75 feet, ~s 
16 to 22 inches in thickness. 

The masonry may be of rubble, concrete, or b 
to circumstances. If exposed, a lining of paving I 
excellent finish. It is needless to say that in all work ( 
the greatest care should be taken to secure the best 
particularly in the mixing and laying of concrete an 
filling of masonry joints with mortar, essentially a 
struction. 

77. Inlet Pipes and Valves. Distributing 
usually provided with separate inlet and outlet pipes, 
ably on different sides of the reservoir in order to proi 
of the water. In earthen reservoirs these are con 
same manner as described in section 48. A by-] 
provided to enable the reservoir to be cut out at an; 
the reservoir serves merely as an equalizing reservoir 
the surplus water from the distributing system, a i 
serve for both inlet and outlet. 



WATER SUPPLY 

utirely removed by covering the reservoir. Filtered surface wa~ 
lould also as a rule be stored in covered reservoirs, since by 
rocess of filtration they are rendered somewhat similar in nat 
> ground waters. Where reservoirs are located in the den;- 
opulated portions of cities, covers are also advisable, in order 
cclude soot and dust. 

Covers are usually made of masonry, but wood has been u 

1 a number of cases. It is much cheaper than masonry, bu1 
luch less durable and does not keep the water as cool in sumr 
' wholly prevent freezing in winter. 

A wooden cover for a large area may consist simply in a h< 
>ntal floor of boards, supported by a system of joists and gird 
sting on a series of wooden posts. For small areas the covers < 
adily be made sloping, and this is a preferable arrangeme 
avers for small circular reservoirs and large wells are convenier 
ade conical, with the rafters resting against the wall or suppor 
i light trusses. 

Masonry covers consist usually of segmental or elliptical n 
my arches supported by small brick piers; or, for very six 
servoirs, a dome may be used. Above the arches, about 
3t of earth is placed to prevent extreme variations of te 
Tature and to -protect the masonry, and embankments are c< 
'ucted against the side walls to meet the covering above, 1 
3rs are spaced from 10 to 15 feet apart, and are made from 
2 feet square in cross-section, depending upon the span a 



STANDPIPES AND ELEVATED TANK 

80. Where a reservoir requires to be artificially 
usually built as a standpipe a tall slim tank resting c 
or as an elevated tank of steel or wood, supported 
steel, wood, or masonry. Such an elevated reservoir 
not be enclosed in a covering of masonry or wood, ac< 
necessities of the case and the notions of the designer. 

Reservoirs of this type are relatively so expensive 
mum amount of storage capacity is usually provide( 




Fig. 83. Coverea Filter. 



lined the lowest useful level of the water, and the pipe should tl 
e made of the desired capacity above this plane. 

81. Location. For storage purposes only, the location wo 
e the same as that for any reservoir. To reduce the cost it is, h< 
ver, desirable to place the tank on the highest ground availabli 

be within a reasonable distance. Too great distances will 
ndesirable on account of the cost of mains and the loss of h< 
lused by a long line of pipe. 

82. Design of the Standpipe. The chief elements in 
esign of a standpipe are the thickness of plates, the riveting, 
mndation and anchorage and the pipe details. The forces to 
msidered in the design of a standpipe are the water pressure, 
ind pressure, the weight of the pipe, and the action of ice. 
hat follows let h = distance in feet of any point of the pipe fr 
ie top, d diameter of pipe in feet, r = radius in feet, and t 
dckness of shell in inches at the given point. 

From equations in Hydraulics we find that the water pressi 
aises a bursting stress per vertical lineal inch of pipe equal to 

_ 62.5M __ 

O r ^ ' k (O.O/ilCv ( O I 

v x/ \ *y \^/ 

he stress per square inch of metal is 

(10) 

his is the only stress that need be considered in determining 1 
ate thickness, as the effects of wind and weight are much smal 
an this and cause a stress in a vertical direction. 

The safe tensile stress on net section of metal, where but lit 
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or, if a = 12,000 and e = f , then, approximately, 






8,000 



= .000325Ar7 



The thickness near the top should not be less than J ir 
large pipes, -^ inch. Plates thicker than 1 inch or ! 
be avoided. 

The plates forming a standpipe are usually of si 
to build 5 feet of pipe, and are from 8 to 10 feet long. 
is preferably made cylindrical, and alternately an "i: 
"outside" course. 

The riveting of the vertical seams is the most im 
the construction, as this determines the strength and e 
standpipe. Lap joints are most commonly used, bu 
exceeding ^ inch, double-butt strap joints are much 
are stronger. 

Table No. 12 gives suitable proportions for rivi 
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Horizontal joints are made single-riveted lap joints, with rb 
spacing of about three diameters. All -seams .should be ihoroiigl 
calked with a round-nosed calking tool, and any leaky scams \vlii 
may exist when the pipe is filled .should be recalked. The bottom 
made of plates riveted up with circular and radial joinls, iJic font 
being made lap joints and the latter butt joints. The thickness ne 
be only enough to permit of good calking and to be durable, alx 
\ inch. This bottom plate is preferably connected to the side j>lal 
by means of a heavy angle on the outside, or one on both outside a 
inside the tank. The foundation should be made monolithic a 
sufficiently broad to give such low pressures on the soil that (here \\ 
be practically no settlement. Failures have occurred due to JH 
work in this respect. Wind pressures should be carefully consider* 
Concrete is a very suitable material for foundation purposes. 

Standpipes must be anchored to the foundation to prevent bei 
overturned by the wind. The wind pressure is usually taken at 
to 50 pounds per square foot on one-half the vertical projection of ( 
tank. At the higher value the overturning moment in Foot pounds 
a distance h below the top is 

M - 50 X V X-o - l.-'.'W (13) 

This movement causes an uplift on the leeward side for each in 
along the circumference of the pipe of 

S* 1.33 y- pounds. (M) 

Then if anchor bolts are placed p inches apart around the bottom 
the tank the stress in each bolt will be 



be transmitted to the lower plates by four or five rivet; 
limit the size of bolts to about If times the diameter 
rivets. By spacing the bolts sufficiently close this arran 
be followed in almost any case. If this method gives a 1 
of bolts, it will be simpler to use fewer and larger bolts, i 
they should be fastened to the standpipe by long verti 
angles, and the bolts placed close to the pipe as shown in ] 
number of bolts should not be less than six in any case. . 
should extend well into the masonry and be fastened to 
embedded therein. 

Besides the overturning effect of the wind there is to I 
the collapsing effect on the empty pipe, especially near t 
the plates are thin. This cannot readily be computed, 
provided for by an ample margin of strength at the top of i. 

The effect of ice action is a very serious matter in 
standpipes, but is very difficult to calculate or provic 
stresses caused by ice action can only be provided for bj 
good quality of soft steel which will allow of deformatio: 
jury, and by the use of a large factor of safety. It may 
tioned, in view of the uncertainties of the case, if all met; 
in cold climates should not be encased in masonry or 
importance of this matter is attested by the many accide 
to the action of ice. 

The material used for standpipes should be soft, 
steel, of a tensile strength of about 54,000 to 62,000 poun 
inch. The best practice now calls for a grade corresponi 
steel, with phosphorus limit of about .06 per cent, an 
22 to 25 per cent, reduction of area of 50 per cent, and 
tests, both cold and after heating and quenching. 



tation is not a certain guide if branch mains are led off at in 
lediate points. For encased pipes or tanks a simple float, arran, 
) close an electric circuit, may be used. For exposed pipes, ic 
kely to interfere, and in this case a pressure gauge placed in a VE 
iid connected to the standpipe can be arranged to give an alarn 
ny desired pressure. 

84. Other Details. The top should be stiffened against < 
ipse by a heavy angle-iron, not less than 3X5 inches, and two si 
:igles should be used for large pipes. The effect of the wind on 
npty pipe is not only to cause a pressure on the outside, but to ere 
partial vacuum on the inside near the top. Several failures h 
jcurred from lack of strength at this point. 

It is not customary to roof standpipes, and for a tall slim p 
roof would be of little use and no improvement to its appearar 

With large, low pipes a coni 
roof of curved profile may well 
adopted. It affords considera 
protection and improves the i 
pearance of the structure. Il 
usually made of sheet iron or c< 
per, supported on light angie-ii 
ribs or a framework. 

A ladder should be built 
the outside of the pipe, but nc 
i the inside; and in general there should be no obstructions on 1 
side where ice is likely to form to any extent. 

Standpipes should be well painted inside and out. For the 
ior, asphalt is probably the best material to use. After painti 
3 interior, the pipe should be filled to detect leaks before the outsi 



Fig. 34. Arrangement of Rivets. 



ture, roofs are quite necessary, and should be careful 
with respect to appearance. The masonry offers oon,< 
tunity for architectural treatment, and this feature sh< 
to a competent architect. 

85. Elevated Tanks. If the lower portion o: 
standpipe is at too low an elevation for useful pressur 
is to furnish support to the useful part above. Wl 
zone is of any considerable depth the support can b 
furnished by a steel trestle. Besides being cheaper, 
less objectionable in appearance than a standpipe, 
indicates that trouble from ice is less likely to occ 
tanks a height equal to the diameter would not be fa 
economical proportions, but a height somewhat great 
usually look better. 

The bottom of a tank supported on an iron t 
made hemispherical, as this requires no support exce] 
edge where the legs of the tower are located. The 1 
plates is the same as for standpipes, and the details 
the bottom is hemispherical the stresses therein will I 
in the lowest side course of plates. 

The tower consists of a steel trestle of four to i 
material for this may be medium steel, and comparat 
ing stresses may be used in its design, since the stres 
and wind-load stresses. Four legs are the smallest j 
ber, but for tanks of large diameters the use oi 
brings very heavy local stresses on the tank at the ] 
tion. Six or eight is a better number and prese 
pearance, but is more expensive. The stresses in t 
. of the tower and the design of the details belong 1 
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The inlet pipe is usually made to enter the tank ; 
the bottom, and should be provided with an expan: 
cold climates the pipe must be protected by a frost c; 
usually a simple wooden box with one or more air spac 
ing of some non-conductive material. If the tank is < 
be necessary to provide an overflow pipe. 

86. Wooden Tanks. Elevated tanks of wood 
used where low first cost is an essential element and 
be stored does not exceed 50,000 to 75,000 gallons, 
are cheap, and if well built will last fifteen or twen 
staves should be of good clear material and should be di 
curvature on the outside. Hoops should be relatively 
corrosion, and should be thoroughly coated with asphf 
tective coating, before being put in place. Lugs and i 
source of weakness. They should be carefully designs 
strength. The support of the floors must also be we 
The chief source of trouble with wooden tanks is in tl 
the hoops by rusting from the inside. 

Several failures of wooden tanks have occurred 
bursting of the hoops, and it is questionable policy tc 
tanks where their failure is likely to endanger life, as ii 
that they will not be regularly inspected as they shou 

87. Storage Under Compressed Air. In sm 
chambers or their equivalent may be used to provide 
storage of water and thus avoid the use of standpi 
tanks. In the design of such storage tanks the large] 
of air space the less will be the variation in water pres 
is emptied. If V = volume of tank, and v = maxii 
water stored, then V - v = minimum' volume of ai 
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A system of pressure storage having several advantages over tl 
List described is the Acme Company's system, based on patents 
Vm. E. Wortham and Oscar Darling. In this system the air is stoi 
i a separate tank at a higher pressure than is ordinarily kept in 1 
r ater tank. By reducing valves in the connecting pipes, the pressi 
n the water may be maintained constant, or may be increased in ci 
f fire up to the pressure in the air tank. Air compressors must 
sed here to keep up the air supply. A number of plants of this Id 
ave been installed. The use of a pressure storage system avoids 
ouble from ice, and for very small quantities is cheaper than an e 
ated tank. A storage tank can also be located at the pumping stati 
iid the pressure easily controlled. For large quantities the systi 
mild be very expensive. 

THE DISTRIBUTING PIPE SYSTEM. 

88. General Requirements. A distributing system shoi 
3 so designed that it will be able to supply adequate quantities 
ater to all consumers, and that this will be accomplished with ec( 
ny and with reasonable security against interruption. With respi 
i the design of this part of a waterworks system, the uses of wa 
iturally fall into two very distinct classes: (1) the ordinary, eve 
iy use for domestic, commercial, and public purposes; and (2) 1 
;e for fire extinguishment. In the former case the consumption 
latively uniform over different portions of the city, and is also w 
stributed over many hours of the day; in the latter case the rate 
cely to be extremely high for a very short period of time, but this < 
'ssive use of water will usually be confined to a comparatively sm 
ea. To supply water in the former case requires the wide disl 



the pipes, the fire hydrants, service connections, val 
watering troughs, meters, and occasionally other deta: 

89. The Pressure Required. For ordinary se 
sure at any point should be sufficient to supply water , 
rate in the upper stories of houses and factories, and in 
of ordinary height. This will require at the street lev> 
from 20 to 30 pounds in residence districts, and usuall 
pounds in business districts, according to the characti 
ings. 

For fire purposes the pressure required in the 
upon whether it is intended that fire streams shall be fu 
from the hydrants or whether steam fire engines are 1 
small cities and towns it is of the greatest advantagi 
streams without the use of engines, and in most si 
method is adopted, fire engines being sometimes kepi 
extraordinary conflagrations. In pumping systems 
mon arrangement is to maintain only a moderate press 
service, and at times of fires to shut off the reservoir 
there be one, and to furnish the necessary fire press 
the pumps. 

In large cities hydrant fire pressure is not so coir 
supply is by gravity, and has plenty of head, a hydra 
can profitably be furnished, at least for all except the 
of the city or for very large fires. If hydrant fire p 
supplied it should not be less than 60 pounds for re 
and 70 pounds for business districts. Pressures 20 
than these are to be desired. If dependence is to b 
engines, as is usual in large cities, the domestic pres 
pounds is sufficient. 



90. Number and Size of Fire Streams. The number 
re streams which should be simultaneously available in any gi 
>wn will obviously vary greatly with the character of the buildir 
idth of streets, etc. For average conditions the number may 
ilculated from the formula 



here y = number of streams, and x population in thousar 
bout two-thirds of this number should be capable of being cone 
ated upon a single block or group of buildings. 

In small cities and towns the requirements for fire protect 
ay differ widely. For example, in a country town of 4,000 to 5,( 
habitants, in which only a small mercantile business is carried 
e fire risk is not great, while in a town of the same size whose pi 
;rity depends entirely upon two or three large factories, located, p 
;ps, in one large group of buildings, a fire would be a very serii 
atter. In the former case four or five fire streams would be su 
jnt, while in the latter case eight or ten should be supplied. 

The number of fire streams is based upon a size of stream 
out 250 gallons per minute, which is generally considered to 
iout right as an average value for good fire streams in business c 
cts. For a residence district 175 to 200-gallon streams will usua 
set the requirement. Fire hydrants must be sufficiently numer< 
d so located as to meet the requirements regarding number and s 
fire streams set forth in the preceding paragraphs. Hydrants : 
e-way, two-way, three-way, etc., according to the number of In 
nnections provided. For most purposes the two-way hydrant 
nsidered the most convenient, but in the dense portion of a la 
y, where many connections must be provided, three-way and fo 
iy hydrants can be used to good advantage. Hydrants should, 



lunds the length of hose to supply a 250-gallon stream cannot e 
ed 300 feet. A 175-gallon stream, with a 1-inch nozzle, requir 

pounds nozzle pressure, and causes a loss of head of 9 pounds p 
'0 feet of hose. With a hydrant pressure of 100 pounds the leng 
hose in this case might be 700 feet. With a hydrant pressure of ' 
lunds, which is quite common, a 250-gallon stream could not 1 
pplied through a length of hose greater than about 200 feet, and 
'5-gallon stream through a length greater than about 450 fe< 
ence the general rule that hydrants should be so spaced that no li: 

hose should exceed 500 to 600 feet, and for at least half of i. 
reams required at any point the length of hose should not excei 
iO to 350 feet, according to the hydrant pressure. These lengt 
imot be much increased even where fire-engines are used. In 01 
ing districts two two-way hydrants should be available at any poii 
ith a distance of not more than 500 to 600 feet to the more remc 

the two. 

The most convenient location for hydrants is at the street into 
ctions, as they are then readily accessible from four directions, 
ties of moderate size the required number of streams can readily 
pplied by locating a hydrant at each street intersection, but in lar 
ties intermediate hydrants are often necessary. Thus if the bloc 

Fig. 36 are 300 feet long in each direction, and a two-way hydra 
placed at each corner, then a fire at A could be served from eig 
Grants, with a maximum length of hose of about 450 feet, givi 
rteen good fire streams; while a fire at a street corner could be serv 
3m thirteen hydrants, eight of which would, however, require he 
ngths of 600 feet. With blocks 600 feet by 300 feet, as in Fig. 37 
ro-way hydrant at each intersection would supply not less than eig 
reams at any point, without exceeding 600 feet of hose. If 01 



?neral arrangement usually adopted is to provide large mains 
itervals of } to -} mile, and to fill in between these mains with sma 
ipes, thus forming a gridiron system. 

A general principle which should be kept in mind when laying 
system is to so arrange the large mains that the smaller cross ma 
.ay be fed from both ends, since a pipe so fed is equivalent to t 
pes. It can furnish double the number of streams with the sa 
ss of head, or the same number of streams with about one-fou 
.e loss of head, as when fed from one end only. This principle a 
akes it desirable to lay connecting pipes between separated distrii 



t/ 



Fig. 36. 



Location of Hydrants. Fig. 37. 



en when such pipes are not required for supplying local consume 
i the case of fire, each district may then be served from both en 
ead ends are also objectionable on account of the stagnation wh 
:ists in the pipes and the deterioration of the water which is lik 

ensue. 

The size of mains and cross lines in the gridiron system will 
:nd largely upon the number of fire-streams required at any poi 

small cities, and outlying districts of large cities, 6-inch cross ma 
th 8, 10, or 12-inch pipes at intervals of four to six blocks is a cc 
on arrangement. Four-inch pipe should never be used to sup 



teries; then ior the smaller pipes the demand for still smaller sc 
DIIS must be considered, and so on. 

The maximum rate of consumption for the entire city has alrea 
?en discussed in section 6. From the data there given the ordina 
aximum rate is seen to be from 200 to 250 per cent of the yeai 
rerage. If the yearly average be 100 gallons per capita daily, t 
.aximum ordinary rate will then be about 250 gallons per capita j 
ly, or 0.17 gallon per capita per minute. The maximum fire ra 
turning 250-gallon streams, is 250 X 2.8 y'x, = 700 ]/x gallc 
31* minute, where x = population in thousands. Thus for a poj: 
tion of 1,000 the ordinary maximum rate may be about 170 gallc 
21- minute, while the fire rate is likely to be 700 gallons, or fc 
mes as much. 

After estimating the maximum rate of consumption for the c 
3 a whole, the same should be done for the several districts, 1 
rabable future population, the maximum ordinary rate, and i 
laximum fire demand being estimated for each district independent 
'he data so collected will enable the main distributing pipes to 
ilculated. The size of the cross mains and smaller pipes will 
etermined almost entirely by the local requirement as to fire strear 
or all practical purposes an arrangement of 6-inch pipe in c 
irection, and 4-inch pipe crossing these, is ample for cities up 
bout 10,000 inhabitants, and six-inch pipes in both directions \ 
.iffice for populations up to about 50,000. For villages up to 1,( 
i' 2,000 population and the residence districts of small cities all 1 
le general supply main may be 4-inch provided there are no dc 
[ids and that there is a cross line at least every other block. 

The size of the main supply pipe and the main branches fe 
ig isolated districts can be calculated by the aid of Table No. 
f ITvrlrn.iilirs o-ivino- flip fnVt.inn loss in nines, n.n pstima.t.f of 



ble loss of head may be allowed, as for example in a gravity sysl 
ith a high source, or in a pumping system where the fire press 
furnished by pumps and only during the fire. 

The number of fire streams of 250 gallons per minute & 
hich can be supplied reasonably through pipes of different j 
re given in Table No. 13, the smaller number corresponding apprc 
lately to the lower velocity mentioned above and the larger 
igher velocity. Where a pipe is fed from both directions dou 
te number of streams can be supplied. 

TABLE 13. 

Number of Fire Streams Obtainable From Pipes of 
Various Sizes. 

Size of pipe. No. of 250-gal. streams. 

4 ' 1 

6 1-2 

8 2-4 

10 3- 6 

12 4-8 

16 8-16 

20 12-24 

24 18-36 

Example. A town of 3,000 inhabitants is to be supplied throi 
force main 4,000 feet long. Assuming the average daily consun 
>n to be 75 gallons per capita and that the town is of average ch 
:ter as regards fire demands, what would be a suitable size of mai 

Referring to section 6, we find that the maximum rate 
dinary use may be taken at ISO per cent of the average, wh 
3uld be 1.80 X 75 = 135 gallons. The rate per minute will 

--. ^ ' = 280 gallons. The number of fire streams requii 
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jad in the 10-inch pipe for a flow of 1,530 gallons per minute 
) feet per 1000, or 64 feet for the entire length of main. Foi 
2-inch pipe the loss is only about 6.5 feet per 1,000, or 26 feet tot 
''here the available head is not more than 150 feet the former It 
ould be too great. 

93. Separate Services for Different Elevations. Whe 
ie different parts of a town vary considerably in elevation, it 
equently advisable to divide the distributing system into two 
.ore independent portions, each serving an area or zone situat 
itween certain limiting elevations. It often happens that only 
nail portion of a city is at a high elevation, and by thus separati 
ie systems of distribution a comparatively small amount of wa - 
ill need to be raised to the maximum height, the greater porti 
3ing pumped against a much lower pressure. By this arran^ 
ient a large saving can be effected in the expense of pumping, a 
ie use of excessive pressures in the lower districts will also be avoid< 

Various arrangements may be made for supplying the differt 
mes. Each zone may be practically an independent system, w 
3 own pumping station and perhaps its own source of supply; 
ic pumps of a higher zone may be supplied by a reservoir locat 
; a high point in the next lower zone; or the pumps of the differe 
mes may all be located at the same station and obtain their supj 
om the same source. In the gravity system a division is often ma 
that the lowest zone is supplied by gravity, while the upper zoi 
e supplied by pumps. 

94. Location of Pipes and Valves. The distributing pi] 
lould be so located with respect to street lines as to be readily fou 
id to avoid other structures as far as practicable. The center 
16 street being usually reserved for the sewer, the water pipes i 



alve. Thus with 10 or 12-inch pipes feeding 6-inch pipes, eacl 
lie latter should have a stop valve at each end. At intersection: 
;irge pipes a valve in each branch is usually desirable. In a i 
rork of small pipes of uniform size, a valve in each line at e 
itersection, or four in all, is rather more than necessary, but 1 
t each intersection, or a valve in each line every two blocks, ansv\ 
ery well. 

Valves, like pipe lines, should be located systematically. TJ 
re usually located in range either with the property line or the ci 
ne, but sometimes are placed in the cross walks. 

95. Hydrants. The general location of hydrants has alre; 
sen considered in section 90. In fixing upon the exact locati 
id the side of the street on which each should be placed, a detai 
camination should be made and the location determined \\ 
sference to important buildings, convenience of access in case 
res, etc. Generally the hydrant is placed on the same side of 
reet as the pipe, and is connected to the larger of two pipes wh 
iere is a choice. 

Hydrants are of two general types the post hydrant, in wh: 

.e barrel of the hydrant extends 2 or 3 feet above the ground s 

ce, and the flush hydrant, in which the barrel and nozzle j 

verecl by a cast-iron box flush with the surface. The former 

ore commonly used, and as it is much more readily found a 

ore conveniently operated, it is to be preferred, except perhj 

the congested districts of large cities, or on narrow streets wh 

I obstructions should be avoided. Post hydrants are set just bt 

the curb line; flush hydrants, either in the sidewalk or in 1 

reet. 

Many styles of hydrants are on the market, most of which -y 



ydrants care should be taken to have the nozzles of the sa: 
.andard as those used in adjoining large cities, so that connectic 
in readily be made to fire apparatus which may be borrowed 
nergencies. 

When a hydrant is closed after use, the water remaining in 1 
arrel must be drained out through a drip, so arranged as to of 
r hen the main valve is closed. This is an important feature of 
esign, as a hydrant is likely 
) freeze if not thoroughly 
rained. The escaping 
rater may be led away 
irough a small drain pipe 
) a sewer, or a considera- 
le body of broken stone 
nd gravel may be filled 
round the base, into which 
ie water may be allowed to 
rain. 

In setting hydrants 
are should be taken to pro- 
ide a firm base and to ram 
slidly back of the barrel, 
^he hydrant branch should 
e covered at least as deep 
s the main, as this branch 
5 essentially a dead end 
nd is much more likely to 
reeze than the main itself. 

96. Service Connec= 




i uacKnmng ana replacing tne pavement.. j.nere is a wu.ie um 
ice of opinion as to the best method of backfilling, but proba 
le most certain way of getting the earth back without trouble fr 
iture settlement is by very thorough ramming of the material i] 
.oist condition, but not wet. Such thorough ramming is diffic 
> secure, and it will usually be advisable to adopt the method 
ickfilling through a good depth of water. Hydrants are of 
^ranged by being used for filling sprinkling carts. It is much pi 
'able to provide water cranes for this purpose, numerous forms 
hich are on the market. 

All constructive features pertaining to the distributing syst 
tould be carefully recorded on maps of adequate size and suita 
dexed. The exact location of pipes, hydrants, and valves is 
ecial importance. It will be convenient to have two sets of mi 
r this purpose one on a small scale showing arrangement and s 
piping and points of connection, and a set of large-scale ma 
,ch one showing a comparatively small section of the system, 
bich the detailed information can be recorded. 

OPERATION AND MAINTENANCE. 

97- The maintenance of conduits and large pipe lines invol 
defly the work of cleaning and repairing. The various spec 
ructures should be frequently inspected to detect any sign of we; 
iss, and in the case of large aqueducts the entire line should 
gularly patrolled. If the water carries sediment and has a 1 
locity,, the pipe line should be occasionally flushed by open: 
e blow-off valves. 

Masonry conduits are likely to become coated with slime a 
ganic growth, which will cause a large diminution of their car 
y capacity, and if allowed to remain may affect the quality of 
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WATER SUPPLY 111 

relatively .soft, the interior of cast-iron pipes corrode quite rapidly 
as explained elsewhere. This tuberculation, us it is called, often 
seriously reduces the carrying capacity of the pipe. The removal 
of such incrustation will restore a large part of the lost capacity, and 
niiiy be a much more economical method of increasing the pressure 
in a system than by adding new pipes. 

Large pipes can be cleaned by sending workmen through them, 
but ordinary pipes can only be cleaned by flushing or sending through 
them some form of mechanical scraper which nearly fills the pipe 
and which is propelled by the water pressure. Very badly corroded 
pipes have been successfully cleaned in this way. 

To remove sediment from the pipe system use is made of blow- 
oil' valves or hydrants. Dead ends may need quite frequent flush- 
ing on account of odors and bad tastes developing in the stagnant 
water. Large leaks in mains will quickly make themselves known, 
especially if a recording pressure gauge is in use. Prompt action 
in shutting olV the supply is often necessary to prevent heavy damage. 
Small leaks, if occurring in clay soil, will usually be indicated by the 
appearance of water at the surface, but in porous soils, and especially 
near sewers or drains, quite large leaks may go unnoticed for years. 

A serious form of corrosion which has given trouble in many 
cities is (he electrolysis which is caused by return currents from 
single-trolley electric railways. In this- system the return current 
is supposed <o puss through the rails, but as these are not insulated, 
a portion passes through the earth to neighboring pipes or other 
conductors leading in the right direction. This current then flows 
along the pipe, with more- or less resistance until it reaches a neighbor- 
hood where the rails or some other conductors are of lower potential 
than the pipe, this being usually in the vicinity of the power station. 
The current then leaves the pipe, and in so doing sets up corrosive 
electrolytic action. 

Electrolytic corrosion is in some cases so rapid that pipes are 
practically eaten through in three to four years, and some of the 
worst cases have occurred where the pressure is but li volts. The 
remedies for electrolysis should apparently rest entirely with the 
railway companies. A very important aid in preventing electrolysis 
is lln> cmisf nirlimi nf M .<mod return conductor bv means of JTOod 
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e the pipes are of higher potential than the rails, if good, 
5 connections are made between rails and pipes, or from 
ial return wires, the current will leave the pipes without 
the ground and without causing trouble. Voltmeter 
i pipes and rails, at various points over the city, will 
j danger area. 

equently considerable trouble arises from the freezing 
?s which are not placed at a sufficient depth. Occasion- 
all mains are frozen. Where the proper facilities exist 
;o thaw frozen pipes is by wanning them with an electric 
thawing service pipes a current of 200 to 300 amperes 
of 50 volts is satisfactory, and will ordinarily thaw a 
20 to 30 minutes. The current can conveniently be 
lectric-light wires and reduced by a transformer, 
be electrical method cannot, be used steam may be 
t only to warm the pipe, but to excavate through the 
1 in a way similar to the operation of the water jet. 
thus be reached at points 4 to 5 feet apart and gradually 
Service pipes are often thawed by the use of a small 
iserted in the service pipe through the house end, or 
ing at an excavation outside. Ground may be thawed 
g a fire on the .surface for several hours, or more readily 
a gns flame projected against the soil. 
lould be inspected occasionally to detect leakage and 
' they are in working order and the boxes clean. Fire 
lire very careful attention, especially in cold climates, 
greatest importance that they be at all times available, 
ible with fire hydrants is from the freezing of the valves 
rfect drainage, although a hydrant branch sometimes 

should be carefully examined on the approach of 
and put in good condition. Valves should be tight 
.nt thoroughly drained. If so located that the hydrant 
lined, it should be pumped out each time after being 
icrtain if a hydrant is drained, a lead weight tied to a 
d can be let down through a nozzle. Hydrants should 
pd iinnecrssn.rilv in rnld wcntlipiv n,nrl TIRVW bv 
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it is found desirable after using a hydrant to oil the parking and the 
nut at the top with kerosene in order to prevent sticking of the valve 
ami nut. 

To thaw frozen hydrants, a small portable steam boiler is com- 
monly employed, which is provided with a length of hose for conduct- 
ing steam to the bottom of the hydrant. Hot water may also be used, 
find for mild cases a little salt may be effective. After thawing, the 
water should always be pumped out. 

In the management of the pumping station the best results can 
only be obtained by employing thoroughly competent men. The 
item most susceptible of variation is the cost of coal, and every effort 
should be made to reduce this to the lowest practicable limit. A 
daily record should be kept of the weight of coal and of ashes, so 
that the efficiency of the service can be known at all times. Reserve 
machinery should be operated frequently to make sure it is in good 
condition and can be started when called for. This is especially 
important where it is depended upon for fire pressure. 

Records should, of course, be kept of the amount of water 
pumped per day, and the pressure maintained; also of the time 
during which special fire pressure is furnished, and the amount of 
water pumped at this pressure. Recording pressure gauges arc of 
the greatest value in maintaining the efficiency of a plant. 

The maintenance of earthen reservoirs calls for little more than 
has already been mentioned in section 76. The cleaning of such 
reservoirs may need to be done frequently. It is usually accom- 
plished by flushing out the mud through the waste pipe by means of 
a hose, as in the cleaning of settling basins. Standpipes and tanks 
may require occasional flushing or blowing out, and will need to be 
repainted at intervals of a few years. They should also be inspected 
for signs of excessive corrosion or of electrolysis, and for any indication 
of weakness or wear at the base. Wooden tanks need rigid and fre- 
quent inspection to ascertain the condition of the wood and of the 
hoops. One or two of the latter will probably need to be occasionally 
removed to determine this point. 

98. Detection and Prevention of Waste. From the data 
given in section 6 it was made evident that a very large per- 
rpntacw nf thp wn.tor simnliorl tn Ainpnfn.n r-ifiVs is wnstcd bv the 
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water is easily double the amount which can possibly be made use 
of, and in a very large proportion of them the wastage is fully one- 
third of the entire quantity supplied. This excessive use of water 
not only increases the cost of pumping unnecessarily, but adds to 
the expense in all parts of a waterworks system. 

Unquestionably the easiest and most rational method of pre- 
venting the waste of water is by the use of meters, so that each con- 
sumer will pay for what he uses. It furnishes also the most equitable 
basis for charging up the cost of service, as by any other system the 
careful user is forced to pay for the water wasted by his careless 
neighbor. The use of meters is becoming much more general, and 
in most cities the larger consumers, at least, are now metered; but 
a veiy large part of the loss or waste is due to the small consumer, 
so that the full benefit of the system Avill not be felt until the use of 
meters becomes general. Usually much opposition is raised to the 
introduction of meters, but after they have been put into use the 
results are commonly such as to cause them to be greatly favored by 
the community. As a system of waste prevention it is always in 
service, and for that reason is far superior to any system of inspection. 
In nearly all cases the decrease in cost of supplying water after the 
adoption of meters much more than balances the cost of the meters. 

If meters are not used, some method of inspection is highly 
desirable whereby the most serious cases of waste can be detected and 
the consumption kept within reasonable limits. The most common 
method is a house-to-house inspection, carried out one or more times 
per year for the purpose of examining the plumbing fixtures. Any 
leaky or imperfect fixture is ordered repaired, and the premises 
re-inspected shortly to make sure that the order has been complied 
with. Persistent refusal is followed by the shutting off of the supply. 

One of the weak points of the meter system is that it fails to 
detect leaks in the mains or in the services beyond the meters. To 
localize a leak in a main, a waterphone may be used, which consists 
of a staff of wood or iron having at one end a diaphragm and ear 
piece similar to a telephone receiver. The staff is placed against the 
pavement over the pipe at various points, and the ear applied to 
the receiver, when any sound made by a leak is readily perceived. 

TVToTTsr f-lifF*ii>>Tif L-inrlc rf mrvfovc it rt* cm flic* mni'L-ot mr\ef n-P -nrliwil-i 
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have been thoroughly tested by years of use. No new form of meter 
should be adopted without thorough and long continued tests, and 
in all cases it is well to specify the desired requirements of a meter, 
and to test all new meters, in order to insure uniformly good work- 
manship. 

The general requirements of a meter are a fair degree of accu- 
racy, ability to register approximately quite small rates of flow, suit-' 
able capacity for a given loss of head, durability, and low cost. All 
of these requirements except that of durability can readily be deter- 
mined by a brief test. Some notion of the durability can also be had 
by a careful inspection of the parts, and by running a meter at a 
rapid rate for a considerable period and again determining its accu- 
racy and sensitiveness. Maintained accuracy, accessibility, and 
ease, of repairs are the most important qualities of a meter. 

Meters should be so designed that the va7 - ious parts will be 
easily accessible and readily replaced, and the moving parts protected 
from serious injury by frost. The latter object is usually accom- 
plished by frost bottoms of cast iron, or cast-iron cases, made so sis 
to be more easily broken than other and more costly parts of the 
meter. 

99. Water Rates. The several services performed by a 
waterworks are: (1) to furnish water for private use; (2) to furnish 
water for public use on the streets, and for sewers, fountains, public 
buildings, etc.; and (3) to furnish fire protection to property. In 
(1) and (2) the co'st of service may be considered approximately 
proportional to the quantity of water supplied, but in (3) it is out of 
all proportion to the amount of water used, for while the cost of con- 
struction is greatly affected, the total amount of water consumed is 
slight. The extra cost involved in furnishing adequate fire protection 
is due to largely increased pumping capacity, increased si/e of mains, 
reservoirs, or standpipes, cost of hydrants, and increased cost of 
maintenance. Estimates of careful observers place the proportion of 
cost chargeable to fire protection at one-third or one-half the entire cost. 

The sources of revenue arc the water rates and the fund received 
by general taxation. The former are paid by those who use the 
water, and more or less in proportion to the amount used. The 
latter are paid by assessment on all taxable property. If the revenue 
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cost of the service, it would appear from the preceding section that 
the cost of furnishing water to private consumers should be paid by 
water rates; thut the cost of supplying water for public purposes 
should be paid by taxation and according to the amount of water 
used; and that the cost of fire protection should also be met by 
taxation, sinre the individual is benefited by reason of the protection 
afforded to property. 

The exact proportion of the revenue which should be derived 
from each source depends much upon local conditions, such as size 
of town, character of supply, etc. Jn many small towns the works 
are primarily installed for fire-protection purposes, in which case 
nearly all the expense should be met by taxation. It is also good 
policy to begin with fairly low 'water rates, so as to encourage the use 
of water, but to enable this to be done a large proportion of the 
expense will have to be met for a few years by taxation. 

The proportion of the revenue to be derived from private con- 
sumers requires careful consideration in its adjustment. The most 
equitable method of apportioning the cost is by the meter system. 
In fixing rates under this system, allowance should be made for the 
fact that quite a large percentage of the water recorded at the pump- 
ing station cannot be accounted for, and rates per unit of volumes 
registered by the meters must be correspondingly raised. 

Meter rates are usually graduated, that is, a less rate is charged 
for large quantities than for small ones. This is partly on the ground 
that the cost of meter maintenance, keeping of accounts, etc., is 
proportionally greater for small quantities, and partly by reason of 
the policy of encouraging the operation of factories which contribute 
largely to the general prosperity of the community, and which may 
require large amounts of water. In establishing a graduated schedule, 
it should be so made that the lower rate shall apply only to the addi- 
tional water used beyond the limit of the next higher rate. A good 
example of such a schedule is as follows: 

For the first 5,000 cu. ft. per 6 months, 20 cts. per 100 cu. ft. 
" " next 15,000 " " " 10 " " 100 " 

" " " 10,000 " " " 5 " " 100 " 

" " " 30,000 " " " 3 " " 100 " 

" " " 30,000 " " " 2 " " 100 " 
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An objection to the meter system which is often advanced is 
that it discourages the use of sufficient water for sanitary purposes, 
but this is entirely obviated by making a small minimum charge, 
such as given above, which will be enough to allow the use of an 
abundance of water for sanitary purposes, and at the same time 
will cover the expense of meter maintenance. 

Most cities meter the larger consumers, but comparatively few 
have yet introduced the full meter system. In such cases private 
houses arc charged mainly by the fixture. Usually a minimum 
family rate is charged for kitchen use, then an additional rate for 
each bath tub, water closet, wash bowl, stable hose, lawn hose, etc., 
with often other variations depending upon the number of rooms, 
number of occupants of the house, etc. Little data exists as to the 
actual amount of water used by different fixtures, and the rates are 
largely arbitrary. 
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PAET III 



PURIFICATION OF WATER* 

100. Object and Methods. In the purification of public 
water supplies the primary object is usually to remove from the 
water any traces of pollution that may give rise to disease, or, in 
general, to remove any disease germs that may possibly infect the 
supply. It is often important also to remove the suspended matter 
where the water is turbid. Sometimes also the Avater contains so 
much dissolved mineral matter that it is desirable to remove a part 
of this to render the water more suitable for manufacturing as well 
as for domestic purposes. Thus, a very hard water is undesirable 
to use for boiler purposes or for culinary and laundry uses. 

The various processes of purification may be divided into two 
general groups: those for the removal of suspended impurities; and 
those for the removal of dissolved impurities. Of the first class 
there are two general processes sedimentation and filtration 
both of which may be called natural processes. 

By sedimentation water may be more or less freed of its sus- 
pended matters, including the bacteria, the efficiency of the treat- 
ment depending much upon the element of time. The process is 
carried out artificially in large storage reservoirs or in small special 
settling basins. It is often aided by the introduction of some chem- 
ical that will produce a p"ecipitate which settles and carries down the 
more finely divided matter in suspension. Variations in the method 
of operation of settling basins and in the introduction of the chem- 
ical give rise to various modifications of the process. 

Filtration is accomplished in different ways. The most com- 
mon is by means of the artificial sand filter bed, either as contained 
in masonry basins of large size, or confined in small tanks as in the 
so-called mechanical or rapid filters. The chief object in all cases is 

* In tho prcpunitioii of Part III, the author has drawn freely from hin larger work on 
"Public; Water Supplies", Wiley and Sous, Now York. 
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tlie removal of the suspended matters, and in most public supplies 
particular attention is paid to the removal of bacteria. The proc- 
esses for the removal of dissolved impurities include the softening 
process, in which lime and magnesia are removed by chemical pre- 
cipitation, and the process for the removal of iron in a similar manner. 
Such methods usually involve subsequent sedimentation or filtration 
for the removal of the precipitate. 

Besides the foregoing general processes there should be men- 
tioned the method of purification by distillation in which practically 
all impurities are removed, and the various methods of sterili- 
zation whereby the bacteria are simply killed. The latter process 
has come into very common use since 1910, either as the only treat- 
ment where a water is clear and not badly polluted, or as used in 
combination with sedimentation or filtration. 

101. Tests of Efficiency of Water Purification. The object of 
water purification being primarily to prevent the transmission of 
disease, the methods of testing the efficiency of a process must be 
based upon a test of the water with reference to its disease-producing 
character. The particular diseases we are concerned with in this 
connection are those germ diseases in which the germs may be 
carried in the water supply. The two most important water-trans- 
mitted diseases are probably cholera and typhoid fever. The 
former is now of rare occurrence in Europe and North America, but 
the latter is widely prevalent. Until recent years typhoid fever 
prevailed to an excessive degree in many of our large cities because 
of the use of polluted surface-water supplies. Polluted water may 
also be the cause of various other intestinal troubles, but typhoid 
fever is the one mainly to be feared. 

In analyzing a water Avith respect to the efficiency of a filter, 
a common method of measure is merely to count the total number 
of bacteria in a very small amount of water, and to calculate from 
this the average number per cubic centimeter, or per c.c., as it is 
usually expressed. Actual disease germs are very difficult to find, 
and it is usually impracticable to test a water in this way. It may 
be assumed, however, if a purification process removes 99 per cent 
of the total number of bacteria originally in the water, that the 
same percentage of disease germs will also be removed, so that a 
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river water is likely to contain several thousand bacteria per c.c., 
while this same water when purified by modern efficient processes 
will contain often as low as only 20 or 30 bacteria per c.c. Such a 
high percentage of purification is certain to be very effective, as has 
been proven in many cases by a great reduction in the typhoid 
death rate. 

Another aid in bacterial examination is the determination of 
the presence of bacterium culi commimix. These bacteria are an 
easily recognized species characteristic of sewage and other wastes 
of animal origin. It is highly desirable that a purification plant 
operate in such a manner that b. coli arc rarely found in the purified 
water. In what follows, the efficiency of purification processes is 
often shown by the reduction in bacteria per cubic centimeter or in 
the absence of b. coli. 

Each problem in water purification demands individual treat- 
ment; the best method to adopt in any case will depend upon the 
character of the water and the use to which it will be put, both of 
which elements are subject to many variations. No one process is 
universally applicable; furthermore, of two processes for removing 
the same kind of impurity, the most efficient may not in all cases 
be the best. A method of the highest efficiency is not always 
necessary, and in such cases a very substantial economy may be 
secured by the adoption of a system of somewhat less efficiency 
and of lower cost. 

SEDIMENTATION AND COAGULATION 

102. Value and Importance of Sedimentation. In the cases 
of many surface supplies, the waters contain at various times large 
quantities of suspended matter, either with or without more serious 
polluting substances, and a considerable part of the work of puri- 
fication consists in the removal of these suspended matters so as to 
improve the physical appearance of the waters. In the case of large 
ponds and lakes, the period of repose is often sufficient to produce 
a perfectly clear water by the process of sedimentation. Artificially, 
however, it is not generally practicable to secure results in this 
manner, as the period of sedimentation must usually be limited to 
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Where a water contains little that is objectionable besides 
inorganic sediment, a degree of purification can often be obtained 
by mere sedimentation which will render the water fairly acceptable. 
In many instances, however, a satisfactory water cannot be obtained 
without subsequent nitration; but in this case the process of sedi- 
mentation constitutes a very valuable and almost indispensable 
prerequisite to the final treatment. For a sewage-polluted water, 
sedimentation alone is an inadequate treatment, as the bacteria 
are not eliminated in sufficient numbers to insure safety from 
infection. There are two general methods of sedimentation which 
will now be considered: plain sedimentation; and sedimentation 
with the addition of a coagulant. 

PLAIN SEDIA1ENTATION 

103. Action of Sedimentation. Particles of sand and clay in 
water have a specific gravity of about 2.6; they therefore arc held 
in suspension only because of the currents maintained in the water. 
When these currents become retarded, the suspended matter is 
gradually deposited. The rate at which these particles will settle 
depends upon their size; large particles settling more rapidly than 
small ones for the reason that the weight of the particles increases 
as the cubes of their diameters, while their surface areas and resist- 
ance to settlement increase only with the square of their diameters. 

To cause the deposition of the finer sediment it is necessary for 
the water to be brought as nearly as possible to a state of rest. In 
the cases of the Missouri and Mississippi river waters, and those 
of similar clay-carrying streams, complete clarification by simple 
sedimentation is impossible at certain seasons of the year, because 
the extremely attenuated character of the clay particles keeps them 
in suspension. 

104. Time Required. The time required for satisfactory sedi- 
mentation is very different for different waters, and to determine 
this period recourse must be had to actual experiments. For some 
waters it requires weeks and even months to remove all the tur- 
bidity, while for others a settlement of a day or two accomplishes 
fairly good results. Measured by weight a very large part of the 
sediment will settle in a day or two, but the reduction in turbidity 
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c greatest influence on the appearance of the water and these 
main in suspension for a longer time. 

When the purpose of plain sedimentation is to prepare the water 
r further treatment, a high degree of clarification is not needed, 
being more economical to -perfect the process by other means, 
iie host period of .sedimentation will thus depend upon the char- 
ier of the raw water and upon the relation of the sedimentation 
the operation of the entire plant. For plain sedimentation, a 
TUX! of 24 hours' subsidence is about the minimum limit adopted, 
though under certain conditions a still shorter period may be 
visable. 

Experiments show that in the cases of the Ohio and Missouri 
.('r waters, from (i() to 80 per cent of the sediment will be removed 
24 hours. The Mississippi River water at New Orleans contains 
i ry line sediment, only about 45 per cent being removed in 24 
>urs, and GO per cent in 72 hours. 

105. Bacterial Efficiency. Bacteria, being extremely small in 
a-, are very slow to settle. In fact the chief action in reducing 
e bacterial content by sedimentation is the action of the clay 
Tticles in carrying down the bacteria with them as they settle, 
ic relative removal of bacteria will therefore correspond to some 
tent with the removal of the finer particles or sediment. Sub- 
lence for many days will show a high degree of purification but 
e effect of one or two days will usually be small as evidenced by 
e case in the preceding paragraph. 

Experiments at St. Louis gave the following results: 
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: Cincinnati about 75 per cent of the bacteria were removed in 
ree days. 

Notwithstanding the marked degrees of purification by sedi- 
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used, a bacterial purification of over 99 per cent being usually 
obtained by satisfactory processes. 

SEDIMENTATION WITH COAGULATION 

106. Use of Coagulants. Various chemicals, when added to 
water, will combine with certain substances ordinarily present, 
forming precipitates which are more or less gelatinous in character. 
These act as coagulants to collect the finely divided suspended 
matter into relatively large masses which are thus much more readily 
removed by sedimentation or filtration. Color may also frequently 
be removed to a large extent by this treatment. In some notable 
instances sedimentation, thus aided, has been found to be sufficient 
without further treatment. Where waters are very turbid, it will 
usually be more economical to allow the coarser sediment to settle 
before the application of<u coagulant;ras-iiT*this way the amount of 
chemical required is much reduced. 

Several substances can be used as coagulants. That most 
commonly employed is sulphate of alumina. When this substance 
is introduced into water containing carbonates and bicarbonates of 
lime and magnesia, it is decomposed, the sulphuric acid forming 
sulphates with the lime and magnesia, while the carbonic acid is 
set free, and the alumina unites with water to form a bulky gelat- 
inous hydrate which constitutes the coagulating agent. If more 
sulphate is used than can combine with the quantity of carbonates 
present, it will remain dissolved in the water, a result which it is 
necessary to avoid on account of the possibly injurious effect of the 
alum. If the water does not naturally contain a sufficient amount 
of alkalinity to decompose the necessary amount of coagulant, lime 
should previously be added to the water. Theoretically, one grain 
of sulphate will decompose about 8 parts per million of CaCOs 
or its equivalent, but, owing to the absorptive action previously 
mentioned, the actual reduction of alkalinity is likely to be consid- 
erably less. 

Iron in various forms has also been long used as a coagulant, 
and is now generally employed in the form of ferrous sulphate with 
caustic lime. The lime is usually introduced as milk or lime. In 
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iron forms a hydrate similar in character to the aluminum hydrate. 
Without the addition of caustic lime the iron would form a car- 
bonate which would change to the hydrate but slowly. The lime 
unites with the free C0 2 present, thus greatly hastening the process, 
and at the same time precipitating part of the lime present (CaC0 3 ) 
in the same manner as in the lime-softening process. Very soft 
waters require a more exact proportioning of chemicals than waters 
somewhat hard, as in the latter case any excess of lime serves only 
to partially soften the water. 

The ferric hydrate seems to be quite as efficient a coagulating 
agent as aluminum hydrate, and, as its cost is considerably less, the 
iron-and-lime process is likely to be more economical in those waters 
where experiments show that it can be used with success. On the 
other hand, sulphate of alumina appears to be of more general 
applicability for waters of all kinds. 

Lime is another substance that may be used as a coagulant. 
When used in the ordinary Clark process for softening water, the 
effect is considerable, but still greater effects can be obtained by 
using lime in moderate excess. Naturally the pulverulent precipi- 
tate of lime carbonate is ' generally not nearly as effective as 
the gelatinous alumina precipitate. Experiments involving this 
process at Cincinnati, Ohio, showed the following average results: 

SUSPENDED MATTER BACTERIA PRESENT 
(parts pt-r million) (per u.c.) 

River Water 273 23,800 

Effluent 35 1,300 

Per Cunt Removed 87.2 94.5 

107. Amount of Chemical Required. This depends upon the 
amount and character of the sediment, upon the degree of puri- 
fication desired, and upon the time of settlement. It varies in 
practice from about three-fourths grain to 3 or 4 grains of sulphate 
per gallon. The proper amount can only be determined by experi- 
ment. In general the more chemical used the greater the effect, 
and by using a sufficient quantity and allowing enough time for 
sedimentation a clear water can be secured. But the question of 
economy will usually limit the efficiency obtained, and, where the 
process is but a preliminary treatment, a high decree of efficiency 
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The amount of chemical required for the Missouri River water 
at Kansas City, where sedimentation is the only purification method 
employed, is given by Kiersted as follows: 



SUSPENDED MATTER AFTF.TI 
24 HOURS' NATURAL 
SUUKIUBNCJ-; 
(parts pnr million) 


SULPHATE OF ALUMINUM 

HtQUIIlED KOIl 

CLARIFICATION 
(grains per gullon) 


50 
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100 


0.5 


150 
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At Cincinnati, during 1914, an average of 1.4 grains of iron 
and .8 grain of lime were used per gallon. 

108. Time Required. The rate of sedimentation depends 
greatly upon the amount of coagulant employed. The settling 
takes place much more quickly than where no coagulant is used, 
so that a large part of the action will occur in a few hours. Where 
the process is preliminary to rapid filtration, the period allowed is 
usually from 2 to 6 hours. At New Orleans a period of 6 hours is 
provided as preliminary to filtration. At St. Louis, where the 
basins are operated in scries, about 3 days' time is required for the 
water to pass through the settling basins. At Cincinnati a period 
of 5 or 6 days is allowed for preliminary sedimentation, and then 
6 to 8 hours more after the coagulant is applied. The questions 
of amount of chemical needed, time of subsidence, and degree of 
purification desired are intimately related, and the best and most 
economical arrangement must be worked out for each case indi- 
vidually. 

109. Efficiency of Sedimentation with Coagulation. Effi- 
ciency is a function of the time, amount of coagulant, and character 
of the sediment. The bacterial efficiency follows in a general way 

< j ffir'ipnr>v with rpsnprt tr> t.lifi snsnpnrlpfl mnttpr WViorp nar>rl 
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sufficient degree of clarification in a few hours, either with or with- 
out preliminary natural sedimentation; the only questions being 
those of the amount of coagulant and the cost of operation. Where 
the process is final, the absolute efficiency, both with respect to 
suspended matter and bacteria, is of great importance. 

At St. Louis, where the water passes in series through six basins, 
the results in 1913, were as follows: 





SUSPENDED SOUDB 
(parts per million) 


BACTERIA PHESENT 
(por c.c.) 


River Water 


1,444 


57,000 


Basin 1 


14.0 


933 


Basin 2 


12.1 




Basin 3 


8.4 


500 


Basin 4 


7.1 





Basin 5 


5.8 


100 


Basin 6 


5.6 





In the case of the usual sedimentation of 2 to 6 hours secured 
in connection with rapid filtration, the reduction in bacterial con- 
tent will usually range from 50 per cent to as high as 90 or 95 per 
cent. The latter extreme is, however, unusual. With large amounts 
of coagulant, such as 5 or G grains per gallon, very high efficiencies 
may be reached. 

In general it may be said that the results of sedimentation with 
coagulation are not sufficiently good to make this a safe process to 
apply, without further treatment, to a sewage-polluted stream. 
Many waters can be satisfactorily clarified of sediment in this way, 
but in the case of some waters perfectly satisfactory results cannot 
readily be secured without filtration. The removal of color depends 
much upon the nature of the water. Usually from 70 to 90 per 
cent of the color of ordinary waters may be removed by suitable 
quantities of chemical, but some waters, especially those having a 
high color, cannot readily be decolorized in this way. 

CONSTRUCTION AND OPERATION OF SETTLING BASINS 

110. Methods of Operation. Settling basins are usually 
supplied with water by means of low-service pumps, and from the 
basins the water flows into an equalizing clear-water reservoir, or 
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The continuous-flow method; and the intermittent or fill-and-draw 
method. In the former, the water is allowed to flow at a very slow 
velocity through one or more reservoirs, during which time the 
settling takes place. In the Intter, the water is let into a basin and 
allowed to remain quiescent during the period of subsidence. It is 
then drawn off to as low a level as efficient clarification has reached, 
and the basin is refilled. 

In the fill-and-draw method no settlement of fine particles can 
commence until the operation of filling is completed, which con- 
dition materially reduces the time of subsidence. On the other 
hand, the water becomes more quiet than in the other process, and 
this operates to its advantage. Generally speaking, the continuous- 
flow system, is the more advantageous and is the system now almost 
universally employed "where the water is given a relatively brief 
period of sedimentation with the aid of a coagulant. 

If the basins are operated on the continuous system, a single 
basin can be made to suffice, an arrangement quite suitable for a 
relatively clear water where sedimentation is a secondary matter, 
or merely a preparation for filtration. If there is much sediment, 
at least 2 basins are needed, in order that one may be cleaned without 
interrupting the supply. It is found also that generally better 
results can be obtained by the use of 2 or 3 basins in series than by 
the use of a single one of the same total capacity. With the fill- 
and-draw method, the number becomes a question of economical 
construction and operation. This will usually be from 4 to 6. 

111. Form of Construction. In general, settling-basins, where 
large, are built similar to ordinary reservoirs, partly in excavation 
and partly by embankment, so as to secure the greatest economy. 
Earthen slopes will usually be cheaper than masonry walls, but with 
the fill-and-draw method the former have the disadvantage of expos- 
ing the mud at each period of emptying. They are, however, more 
often used. Where built for use as coagulating basins in connection 
with filters, they are built frequently, in the case of small plants, as 
part of a structural unit, being made with masonry or concrete 
walls and possibly floored over. The depth of basins is made so as 
to give the most economical construction, very shallow basins being 
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112. Arrangement of Inlet and Outlet. The object to be 
attained in the continuous-flow system is the distribution of the 
water on entering as evenly as may be across one side or one end so 
that it shall enter with as little disturbance as possible; then to 
draw it off in a similar manner from the opposite side, and from the 
stratum of clearest water. As far as possible, all parts of the water 
should remain in the basin equal lengths of time, and all strong 
currents should be avoided. A common form of inlet consists in a 
single large pipe laid through the embankment, or a single sluice 
gate in a gate chamber built in the walls. 

A much better distribution of the water is obtained by means 
of numerous inlets, or numerous branches from a single-inlet con- 
duit, and several of the later works have been arranged in this way. 
The maximum uniformity of flow will usually be secured if the 
water is admitted near the bottom. The withdrawal of water in 
this system should take place from near the surface. Broad weirs 
formed in the wall, or made of iron troughs, are frequently used. 

If a perfectly uniform movement can be secured, a single large 
basin will be as efficient as any other arrangement. On account, 
however, of the effect of wind, temperature changes, and variation 
in flow, there are some advantages in separating the process into 
parts so as to prevent the more turbid water from mixing with the 
less turbid. This can be done by using two or more reservoirs in. 
series, or, less perfectly, by placing baffles or light wooden parti- 
tions in a single reservoir, or by constructing a single reservoir very 
long and narrow. 

In the intermittent system, since the water may enter rapidly, 
the inlet is arranged in the simplest way, as in an ordinary reservoir. 
The position of the outlet is of more importance. If but a single 
one is used, it will need to be at the lowest point of outflow, and so 
will not draw from the clearest stratum except near the end of the 
operation. The difference in clearness at different depths after 24 
hours' subsidence or more is, however, not very great. Experi- 
ments at Cincinnati showed that the upper 6 inches was considerably 
clearer than the water lower doAvn, but that below this there was 
little change. 
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cent grade) toward a central drain leading to an outlet gate or to a 
drain pipe. The mud is removed by flushing it into the drain by 
means of a hose stream, supplied from a high-pressure main. 

114. Preparation and Control of Coagulant. In using a 
coagulant, it is of the utmost importance that the introduction of 
the proper amount at all times be certain. This is especially true 
when a coagulant is depended upon in rapid filtration of sewage- 
polluted water where the interruption of the process would endanger 
the health of the community. 

A common method of supplying a known quantity of coagulant 
is first to prepare the solution of known strength in independent 
mixing tanks; a duplicate set of these tanks being used. Then 
from one of the tanks the prepared solution is pumped or conveyed 
to a smaller orifice tank or dosing tank in which the liquid is main- 
tained at a constant level, usually by applying an excess and per- 
mitting the surplus to overflow over a weir and return to the mixing 
tank. From this orifice tank the solution is fed through an orifice 
of known capacity. The head on the orifice is thus constant and the 
rate of flow is varied to any desired quantity through regulating the 
size of orifice by a hand wheel with suitable indicator. 

Accurate regulation requires a knowledge of the rate of flow 
of the water supply as well as that of the coagulant. This is obtained 
from the pump counters, if pumps are used, or may be conveniently 
gotten by the use of Venturi meters. While being used, the con- 
tents of a mixing tank must be of uniform strength. This is accom- 
plished by stirring with paddles, or by agitation with, air, or by 
other mechanical means. Such agitation also aids greatly in the 
preparation .of the solution. Lime may be used either as milk or 
lime, or as lime water, the latter requiring a relatively large amount 
of water in its preparation, but giving more uniform and reliable 
results. 

The amount of coagulant needed is determined by frequent 
analyses of the water and by direct observation of results secured. 
In the use of alurn it is very essential that there be sufficient lime 
present in the water to decompose all of the sulphate of aluminum 
nsrrl. Rroii7R n,tif] rnhbfip fit.t.intrs must hn used in machinerv for 
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SLOW SAND FILTRATION 

The first filter of which we have any record was established in 
1829 for the Chelsea Water Company of London. The chief object 
of this filter was to remove turbidity, and in this it was a success. 
Its value in improving the water from a hygienic standpoint was 
also appreciated, although the principles underlying its action were 
npt understood until some years later. As a consequence of the good 
results obtained from this filter, the filtration of all river-water sup- 
plies of London was made compulsory in 1855. 

While the object of filtration at first was only to remove tur- 
bidity, it was found later that by the use of proper precautions a 
sand filter was also very efficient in removing bacteria and this fact 
enabled this method of purification to be placed on a scientific 
hygienic basis. Within the last twenty-five years the use of sand 
filters has become almost universal abroad wherever surface waters 
are used. In Germany it is compulsory. In the United States it 
is only comparatively recent that the subject has received the 
attention that it merits, but within the past fifteen years many 
efficient plants have been established in our large cities, such as 
Philadelphia, Pittsburgh, Cincinnati, and New Orleans. 

115. Types of Filters. Sand filters are of two general types: 
the slow filter; and the rapid filter. The former is operated at a 
rate of from 2,000,000 to 6,000,000 gallons per acre per day, while 
the latter is generally operated at a rate of from 100,000,000 to 
125,000,000 gallons per acre per day. These very great differences 
in rate of filtration necessitate important differences in construction 
and methods of operation in order to secure satisfactory and eco- 
nomical results, but the rate of filtration is the essential point of 
difference between the two types. 

In the slow sand filter, the sand bed is constructed in large 
water-tight reservoirs, either open or covered, each having usually 
an area of from one-half to one and one-half acres. On the bottom 
of the reservoir is first laid a system of drains, then above this are 
placed successive layers of broken stone and gravel of decreasing 
size, and finally the bed of from 2 to 5 feet of sand which forms the 
true filter. The water flows by gravity, or is pumped, upon the filter, 
passes through the underdrains to a collecting well, and thence to 
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causes some loss of head, which gradually increases as the filter 
becomes clogged with foreign matter. The rate of filtration is, 
however, maintained nearly uniform by suitable regulating devices 
which vary the head according to the resistance. When the working 
head lias reached a certain fixed limit of a few feet, the water is shut 
off, the filter is drained, and the surface is cleaned by removing a 
thin layer of clogged sand. The operation is then resumed. Before 
the thickness of the sand layer becomes too greatly reduced, clean 
sand is added sufficient to restore the filter to its original depth. 

The chief features to consider in the slow filter are the proper 
construction of sand bed and drains, the rate of filtration and its 
regulation, the loss of head, cleaning of beds, washing of sand, and 
the control of the operation from bacteriological tests. 

The rapid filter differs from the slow filter in many of its details. 
It is built in much smaller units, and the drainage system and oper- 
ating devices are widely different. Furthermore, in its operation it 
is dependent upon the use of a coagulant for efficient results. Fur- 
ther discussion of this type of filter is given in the next chapter. 

EFFICIENCY OF FILTRATION 

116. Theory of Filter Action. When working under favor- 
able conditions, a sand filter will remove the suspended matter and 
very nearly all the bacteria originally present in the water. Even 
the color of a peaty water may be somewhat decreased but that por- 
tion of the color due to matter in solution is not readily removed by 
filtration. Dissolved impurities will in general be little affected 
by filtration. 

From the standpoint of health the efficiency of a filter in remov- 
ing bacteria is the most important question. When a filter is satis- 
factory in this respect, it will also be found to be efficient in removing 
the fine sediment; and on the other hand, when a filter is not produc- 
ing a clear effluent, it will usually be found that it is also not bac- 
terially efficient. 

The action of a filter is partly mechanical in straining out the 
larger particles of sediment, and in promoting the settlement of the 
finer particles in the pore spaces of the sand, but the removal of 
the bacteria cannot be wholly explained in this way. The efficiency 
of a filter in removing the bacteria, and the finer particles of sedi- 
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ment, is very largely due to a sort of organic slime or growth (largely 
bacterial) which gradually forms in a filter to a depth of several 
inches, but chiefly quite near the top. This sliine or growth appears 
to be a very effective agent in securing high bacterial efficiency. 
Where a coagulant is used in connection with a rapid filter, the 
precipitate formed furnishes a good substitute for the organic 
material in the slow filter. 

A filter is, therefore, something more than a mere mechanical 
strainer, inasmuch as its efficiency rests largely upon biological 
causes. The sand itself acts as a mechanical support for these 
gelatinous films, holding them intact; for this reason a certain 
depth of sand is necessary to steady the action of the filter and 
prevent disturbance of this organic slime. 

117. Bacterial Efficiency. Where a slow sand filter is doing 
satisfactory work, the number of bacteria found in the effiuent is on 
the average small, either when expressed absolutely or compared 
with the number originally present in the unfiltered water. A good 
deal of variation, however, exists even in the same supply, as is 
evident when a continuous study is made for considerable periods 
of time. 

A common standard for the bacterial content of trie effluent is a 
maximum of 100 bacteria per c.c., but the significance of such a 
number depends much upon the character of the raw water. The 
proportion of bacteria removed is also significant and usually varies 
from 98 per cent to very nearly 100 per cent. In the case of a 
sewage-polluted water, the presence or absence of the charac- 
teristic bacterium coli communis in the effluent is another and very 
important measure of filter efficiency. 

In the case of filters using quiescent waters as sources of supply, 
where the number of bacteria in the applied water is low, the per- 
centage of bacterial efficiency may be relatively low and still result 
in a very pure effluent. In such a case the number in the raw water 
may be only a, few hundred and that in the effluent less than 20 or 
30, which would be considered a good result, while the percentage 
efficiency might not exceed 95 or 96. On the other hand, where the 
source of .supply is from running streams, the bacterial content of 
the raw water may be quite high and as many as 30,000 or 50,000 
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very efficient conditions. The percentage removal in that case 
would be very high. The efficiency of filtration is also much affected 
by variation in working conditions, as by a fluctuation in rate or by 
scraping the surface of the filter. Formation of ice on uncovered 
filters is also detrimental. 

The average results for the filter plant at Washington, D. C., 
for the year 1909-1910 were as given in Table XIV. It is seen 
from Table XIY that the percentage removal is very high where 
the number of bacteria in the raw material is high. 

118. Death Rate as a Measure of Efficiency. While the 
common method of measuring the efficiency of any filter is to meas- 
ure it by the bacteria appearing in the effluent, either expressed 
absolutely or in terms of percentage removed, still, after all, the 
effect on the death rate or the case rate of water-borne diseases is 
the crucial test of efficiency. Where statistics are comparable, they 
invariably show a diminution in death rate that is sometimes so 
marked as to be astonishing. 

Table XV shows the effect of the introduction of filters upon 
the death rate from typhoid fever in a number of cities which began 
the use of filtered water between 1905 and 1909. 

119. Rate of Filtration. In the design of a filter plant the 
first question to be settled is the rate of filtration which shall be 
adopted. The higher the rate the less the area required and hence 
the less will be the first cost; but the cost of operation is not greatly 
affected by the rate. In general high rates of filtration will give less 
efficiency than low rates, but until the rate exceeds a certain amount 
the difference in efficiency is small. 
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TABLE XV 
Typhoid Fever Death Rate Per 100,000 Population 
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Rates of filtration in this country usually are stated in terms 
of gallons per acre per day or per hour. The experience of European 
works has resulted in the adoption of a rate, for most places, of 
between 2 and 3 million gallons per acre per day, but in this country 
somewhat higher rates have been favored. Probably 3 or 4 million 
gallons is as high as it would in general be advisable to go in the 
design of a new plant. If subsequent operation shows that a higher 
rate can be adopted with efficiency and economy, the fact can be 
taken advantage of as the demand for water increases. It should 
not be overlooked that there may be cases, where, with a moderately 
polluted water, all the practical benefits of filtration can be secured 
at rates much higher than are usually employed. Each case demands 
independent consideration in order that the best and most econom- 
ical solution may be arrived at. Sudden changes of rate are apt 
to produce disturbances in the filter and to give a reduced efficiency. 
In practice, absolute uniformity of operation is unnecessary, but 
sudden changes in rate should be avoided, especially any large 
increase above the normal. 

DETAILS OF CONSTRUCTION AND OPERATION 
OF SLOW FILTERS 

120. 'Size of Filters. The standard rate of filtration having 
been determined, the required net working capacity will be equal to 
the maximum rate of delivery divided by the assumed rate of filtra- 
tion. To economize area and to avoid rapid changes in rate, a 
clear-water reservoir should be provided. The best size for this 



j ' ] _ i i i.-o.: 



11 , i i ! ! i n 



136 WATER SUPPLY 

have it of sufficient capacity to equalize the demand throughout the 
day. It will then be necessary to vary the rate of filtration only to 
accord with the daily variations in consumption. In "Variations in 
Consumption", Water Supply, Part I, section 6, it was shown that 
the maximum daily rate of consumption is likely to be about 150 
per cent of the average, and with a clear-water reservoir of the 
capacity mentioned above, the filters must be designed to deliver at 
this maximum daily rate. 

In addition to the area as above found, a reserve area for cleaning 
must be provided. For small works this will be one bed; for works 
containing several beds it will be necessary to allow one bed extra 
in every 5 or 10 beds, depending on the frequency of scraping and 
the time required for putting a filter into operation after cleaning. 
The proper size of beds is chiefly a question of economical construc- 
tion. The larger the beds the less the cost per acre, but the greater 
will be the area out of service in the one or more reserve beds. Ordi- 
narily the size for a considerable number of beds is from 1 to 1.5 
acres for open beds, and from .4 to .8 of an acre for covered beds. 
For small total areas of .5 to 1 acre, three beds would ordinarily be 
used, and for still smaller areas two beds. The economical number 
can in any case be determined by comparative estimates, but under 
ordinary conditions the number should be about as follows: 

TOTAL AKKA 

(acres) BEDS 



1 3 or 4 

3 5 or 6 

6 7 to 10 

121. Filter Beds. Filter beds are usually rectangular in form 
and arranged side by side in one or two rows according to the num- 
ber. The shape of the area available often determines this point, 
but otherwise a convenient arrangement is to place them in two 
rows with a space between for sand washing, etc., and to have valve 
chambers facing this central passage-way, as illustrated by the 
Albany plant, Fig. 39. A single row would be more economical of 
masonry but would require more piping. A large number of basins 
may be divided into groups and arranged in the above manner. 

In general construction a filter basin is built in a way similar to 



Earth embankments for the sides are cheaper than masonry walls, 
but require more ground. If the filters are covered, masonry walls 




are usually employed. Particular care must be taken to render the 
basin water-tight both on the bottom and at the sides. Cracks in 
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division walls are likely to admit unfiltercd water to the underdrains 
and should be guarded against especially. 

The depth of open filters is made only sufficient to contain the 
necessary depth of filtering materials and water, as explained subse- 
quently, and still have a margin of 2 or 3 feet from the water surface 
to the top of the embankment. This will give a total depth of 9 
or 10 feet. In closed filters the distance from top of sand to cover 
must be sufficient to give head room for workmen when cleaning the 
filter, a distance of about 6 feet. 

122. Covers. Covers for filters are constructed of the same 
general form and arrangement as described in section 78 of Water 
Supply, Part II. Masonry or concrete vaulting is usually employed, 
although wood has been used; but the latter does not afford as good 
a protection from freezing or from summer heat. Admission for 
workmen is provided by a gangway leading from an opening at a 
point where the vaulting is raised. Walls and piers should be built 
with small offsets near the bottom in order to insure good filtration 
at that point. A covered filter is illustrated in Fig. 33. 

The principal reason for covering filters is to avoid the difficul- 
ties connected with the operation of open filters in winter. To clean 
filters when covered with ice is a troublesome and expensive opera- 
tion, requiring the removal of the ice or the use of special methods 
giving only inferior results. If the filters are drained for cleaning, 
trouble also arises from the freezing of the sand. The cleaning of 
beds is thus not likely to be done as promptly as desirable, and the 
result of winter operation will be a decreased effective area and a 
lowered efficiency. Whether covers should be used depends upon 
the extent to which ice will form, the frequency of the occurrence 
of thaws which will enable a filter to be properly cleaned, and the 
length of time between cleanings as determined by the character of 
the water. 

123. Filter Sand. Experiments show that very fine sand is 
considerably more efficient in removing bacteria than ordinary or 
coarse sand, but within the ordinary limits of size there is but little 
difference in efficiency. The finer sands, however, cause a steadier 
action and prevent disturbances due to scraping; they also cause a 
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sooner than coarse and involves therefore more expense in cleaning. 

It is desirable that a sand be fairly uniform in grain. If the 
particles vary greatly in size, it will be difficult to wash, and in fact 
will have quantities of the finer particles removed in the process, thus 
increasing the effective size. It is especially important that the sand 
should be of the same grade in all parts of the same filter in order 
that the frictional resistance, and therefore the rate of filtration, 
shall be uniform. In designing a filter it should be noted that the 
sand forms the filtering medium; the gravel serves simply to collect 
the filtered water with little resistance to flow. There is no object 
in having the main body of sand of different sizes. 

The depth of sand must be sufficient to form an effective filter 
and, besides, to allow of several scrapings without renewing the 
sand. The effect of deep beds is similar to that of fine sand in steady- 
ing the action of a filter, and it has been clearly shown that the 
operation of beds 4 to 5 feet thick is not so much affected as that of 
beds 1 to 2 feet thick by such disturbances as variation in rate, 
scraping of beds, etc. A depth of 3 feet is about right, with one 
foot allowed for scraping. 

The depth of water on the filter should be sufficient to enable 
the desired maximum head to be used without reducing the pressure 
in the filter below atmospheric; and as the resistance is nearly all 
at the surface of the sand, the depth must be about equal to the 
maximum head to be used in forcing the water through the filter. 
The depth must also be greater than the thickest ice likely to form. 
Beyond these limiting depths any increase serves only to increase 
the expense of construction. About 4 feet is a common value. 

124. Drainage Systems. To collect the filtered water, a sys- 
tem of under drains is necessary. The important points to be con- 
sidered in its design are durability and freedom from derangement, 
and that the loss of head therein shall be small. The system of drains 
usually consists of a large central drain running the length of the 
filter, and branch drains at right angles thereto placed at regular 
intervals, usually of 8 to 12 feet. The central drain may be either 
of large vitrified pipe, as in Fig. 40, or of masonry. The branch 
drains are usually of 4- to 8-inch round or special tile, laid with open 
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or two in diameter is filled about the drains and spread in a layer of 
G inches or more in depth evenly over the floor of the filter, or, if the 
bottom of the filter is irregular, it may be arranged as shown in Fig. 
40. Above this coarse gravel are then placed three or four layers of 
finer gravel, each successive layer being finer in size, but not so fine 
as to settle into the previously laid layer. The last layer is made 
fine enough to support the sand. The thickness of these layers need 




(Maximum) 
Fig. 40. Sections Showing Details of Drains for the Albany, Now York, Filter Beds 

be only 2 or 3 inches if carefully laid, or just sufficient to insure that 
the next layer below is well covered. 

The gravel used should be carefully screened and, if dirty, 
washed. It is readily sized by revolving or fixed screens, using for 
this purpose three or four different sizes. The smallest should have 
about a ^-inch mesh, and each larger size about double the size of 



WATER SUPPLY 



141 



125. Inlet and Outlet. Water is admitted to the filter through 
a single branch main at about the level of the surface of the sand. 
The flow is usually controlled by a balanced valve operated by a 
float, so as to maintain the water in the filter at a constant level. 
A gate valve is provided in addition, to enable _the water to be com- 
pletely shut off at any time. Fig. 41 illustrates the balanced float 
valve and details at one of the large Philadelphia plants. To avoid 
disturbing the sand as much as possible the water should flow upon 
the bed at a low velocity, and a common arrangement is to provide 
a broad weir, as shown in Fig. 41, over which the water passes. 

In place of providing a regulating valve for each filter, the 
influent pipes may all lead from a central regulating well in which 
the water level is main- 
tained constant. Such fl ''"' l r- 

'fl& Bntsstfa'l'Y 

an arrangement is suited sm L 

to a compact 'group of 
small filters. 

If the water level 
on the filter is kept con- 
stant, the rate of filtra- 
tion must be regulated, 
when the filter becomes 
clogged, by lowering the 
water level or reducing 

the pressure at the OUt- Fig. 41 . Details of Inlet Regulator Used at Philadelphia Fil- 

T ,, ., , Coring Plant. Scc'tion Taken Through EF of Fig. '12 

let. In the Older niters Courtesy of Engineering Record 

no arrangement was 

provided for regulating each filter independently, but each was 
connected to the clear-water well by a short pipe fitted with an 
ordinary valve. The head on all filters was consequently always 
the same, except as it might be controlled by throttling at the 
valves. The effect of unequal heads on the rate of filtration, where 
some of the filters might be freshly cleaned and others badly clogged, 
can readily be imagined. Independence of action, especially as 
respects maximum rate, is greatly to be desired and is now the 
general practice. 

The regulation of head requires, first, some form of measuring 
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filtration can be ascertained at any time by floats and indicators; 
and, second, the controlling of the rate of flow either by hand or 
automatically. Floats are also required to show the level on the 
filter and the head in the main drain, the difference of which is the 
working head on the filter. The apparatus for regulation is placed 
in one or more chambers with which the main drain of the filter 
connects. 

Automatic regulators for delivering water at a constant rate 
are in use in a number of places. They usually consist of a weir in 
the form of a telescopic tube which is supported by means of a float 
in the chamber connecting with the underdrain. By adjusting the 
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Fig. 42. Plan and Section of Automatic Regulator Used in Philadelphia Filtering Plant 
Courtesy of Engineering Record 

float, the edge of the weir can be maintained at any desired distance 
below the water surface. A weir of this general type is illustrated 
in Fig. 42. The rate of discharge is varied by changing the relative 
height of float and weir. 

Besides the inlet and outlet pipes, a drain pipe must be provided 
through which the water may be drawn off. This is usually con- 
nected with the chamber into which the main drain, opens, as shown 
in Fig. 42. An overflow pipe is also necessary to provide against any 
failure on the part of the inlet regulator. This connects with the 
drain pipe. 
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a filter down close to the sand layer in order to save time in emptying; 
and facilities should be provided for sampling water from various 
points in the system. By-passes should be provided to enable either 
settling basin or filters to be cut out if necessity arises. For furnish- 
ing water for sand-washing and various purposes, connection must 
be made with high-pressure mains. 

126. Loss of Head. The total loss of head in the filter 
is equal to the loss of head in the sand plus that in the under- 
drains. That in the sand is uniform throughoi t the filter, but in 
the underdrains it varies from zero near the outlet to a maximum 
for the most remote point. The rate of filtration will be- propor- 
tional to the total head and therefore will vary in different parts of 
the bed. The loss of head in the drains should be kept so low that 
with a clean filter the variation in the rate of filtration in different 
parts of the bed will not be excessive. A variation of 20 to 25 per 
cent would not be a serious matter, as the excess above the average 
would then be only 10 or 12 per cent. 

With a rate of filtration of 3 million gallons per acre per day, 
the lateral drains will need to be of such size as to keep the velocity 
of flow in them down to .2 or .3 of a foot per second and in the main 
drain a velocity of .0 to .8 of a foot per second. The necessary size 
of drain and the loss of head per 100 feet due to friction can be 
determined by Table XVI. As a filter becomes clogged the head 
necessary to cause filtration at the assumed rate increases. By 
increasing the head to a high figure, the filter can be operated longer 
without scraping and so a saving may be effected. On the other 
hand, high losses of head require more pumping and greater depth 
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of filter and have a detrimental effect in compacting the sand. A 
maximum loss of head of 4 or 5 feet is good practice. 

127. Cleaning Filters. When a filter has become clogged and 
has reached its highest allowable loss of head, it is drained and 
then cleaned by removing by means of broad thin shovels a layer of 
clogged sand from f to 1 inch in thickness. The surface is then 
smoothed with a rake. The sand is removed from the filter by means 
of- wheelbarrows or as now more generally done, by portable ejectors 
to sand washers, where it is cleaned and stored or returned to another 
bed. After scraping, the filter is filled, preferably from below, with 
filtered water until covered 2 or 3 inches deep; then raw water is 
run on to the usual depth, and the filter again started. At intervals 
of a year or so, and before the layer of sand has been reduced below 
the desirable minimum thickness of about 12 inches, the bed is 
restored to its original depth by adding clean sand. After cleaning 
and filling, the filter should be started slowly and gradually. 

The period of service between cleanings depends upon the char- 
acter of the water, upon the fineness of the sand, arid upon the 
maximum allowable loss of head. It is directly affected by the rate, 
a rapidly working filter becoming clogged proportionally sooner. 
In practice it varies from a few days, if the conditions are especially 
bad, to five or six weeks or more where the conditions arc good. 
The amount of water filtered between cleanings ordinarily ranges 
from 40 to 80 million gallons per acre. 

In many cases there is a considerable decrease in the efficiency 
of a filter for some time after scraping, and in some works it is the 
practice to waste the effluent for one or more days at this time. 
At other places it has been found sufficient to begin the operation 
very slowly after scraping. Filling a filter slowly from below was 
found to give much better results than filling from above. A good 
effect was also observed when the water was permitted to stand a 
few hours on the filter before starting the operation. If these pre- 
cautions are followed, there is likely to be little need of wasting the 
effluent, but the necessity for this in any particular plant can be 
readily determined by experience. When the sand is renewed the 
necessity of wasting the effluent is much greater. 
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what the same principal as the steam injector, and is used both for 
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Fig. 43. Section of Portable Ejector Used in Washington, D. C., Filtering Plant 

cleaning the sand and for mixing it with water so it can be elevated 
and transported through pipes by means of water under pressure. 

When the ejector system is 
used, the filter plant is fitted up 
with high-pressure water mains, 
a 3- or 4-inch branch running to 
each filter. In removing the sand 
from a bed a portable ejector is 
connected up with the high-pres- 
sure pipe line by means of a short 
line of hose. The sand is then 
shoveled into the ejector which 
forces it through another line of 
pipes to the washer. There it is 
washed by other sets of ejectors 
and forced again through pipes to 
storage or back at once to one 

of the filters. Very little manual .1 Qrfrr Auxiliary M 

labor is required and the sand is 
handled very economically. 

Fig. 43 shows the portable 
ejector used in the Washington 

plant. The sand is shoveled into the steel box, is there lifted and 
made liquid by water forced through the perforated pipes near the 
bottom of the box, and is then carried away by the action of the 




Fig. 44. Section of Ejector Washer Used in 
Filtering Plant at Washington, D. C. 
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ejector jet. The mixed sand and water is carried through a 4-inch 
pipe to the washer. Fig. 44 shows the ejector used for washing 
purposes. The sand, containing a large proportion of water, is dis- 
charged into the hopper from above, the water overflowing the edge 
and carrying the dirt away with it. The clean sand settles and is 
forced out through the ejector at the bottom. As the ejector tends 
to carry out more water than it supplies, some of the dirty water 
from above would be carried along with the sand if no additional 
water were supplied. To avoid this an auxiliary supply is intro- 
duced near the bottom sufficient in amount to prevent a downward 
current. By this means a single hopper will effect good results 
although two hoppers are provided which may be operated in series. 
129. Control of Filter Operations. The most accurate way 
in which to gage the operation of filter plants is to subject the water 
to a bacterial examination. This should be made at frequent inter- 
vals so as to note any possible changes in quality. The experience 
with European filter systems has shown that an impairment in 
quality has not infrequently been detected in time to prevent out- 
breaks of disease. In the larger filter plants, a bacteriological 
laboratory should be installed, and daily tests of the effluent made. 
The filter beds should be arranged so that the effluent from each can 
be tested separately, and provision made so that the filtered water 
can be rejected from any one filter if not up to standard. The care- 
ful control of the operations is a matter of great importance. In 
testing filters as to their efficiency, samples should be collected at 
periods when the effluent is likely to be the least favorable, as during 
frost periods, heavy rains, and periods of greatest consumption. 

PRELIMINARY TREATMENT OF WATER FOR SLOW 
SAND FILTRATION 

Nearly all waters contain at times suspended matter to such an 
amount, or of such a character as to render desirable a preliminary 
treatment for the removal of a portion of this sediment. This may 
be simply a question of the most economical method of treatment, 
or the water may be of such character as to render such preliminary 
treatment necessary for satisfactory results. Large quantities of 
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Preliminary treatments may consist of simple sedimentation, 
sedimentation with coagulation, or preliminary rapid filtration with 
or without coagulation and sedimentation. 

130. Simple Sedimentation. In the filtration of river waters 
it will nearly always be economical to provide at least a few hours' 
preliminary sedimentation (see section 103). While river waters 
are most subject to great turbidity, supplies derived from lakes may 
also give trouble from this cause. 

131. Sedimentation with Coagulation. The elaborate experi- 
ments at Cincinnati, Louisville, and New Orleans, and the accumu- 
lated experience in treating the water of the streams in the Missis- 
sippi Valley, have shown that filtration preceded only by plain sedi- 
mentation is inadequate to give satisfactory results with this water. 
Ordinarily from 30 to 50 parts of suspended matter per million can 
economically be taken care of by the filters, although it is not the 
amount but rather the nature that determines whether a good 
effluent can be secured. Where this is not possible a coagulant 
should be employed in connection with settling basins as already 
described. The construction and operation of the filters are the same. 
Experience with the slow sand filter plant at Washington, D. C., 
has also shown that perfectly clear water cannot always be secured 
even with the long period of sedimentation there obtained, and that 
some form of preliminary treatment with a coagulant appears to be 
necessary. 

132. Preliminary Filtration. In purifying badly polluted 
waters, and especially those of high turbidity, some form of rapid 
filter may often be adopted to advantage for preliminary treatment; 
slow sand filters being employed for the final process. In other 
cases a preliminary filter may be used for reasons of economy, the 
increased rate thus permitted in the main filters effecting a greater 
saving than the cost of the preliminary treatment. 

At Albany, rapid sand filters have been adopted for preliminary 
treatment. A rate of about 70,000,000 gallons per acre per day is 
used in these filters, with 12 hours' plain sedimentation. This 
allows the original, slow sand filter plant to be operated at a rate as 
high as 6,000,000 gallons per acre per day with good results. 

At Philadelphia preliminary filters are used at some of the plants. 
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filter operated at a rate of about 80,000,000 gallons per acre per day, 
while at another plant they consist of Maiguen "scrubbers" 
described in section 149. The latter are also used at South 
Bethlehem, Pennsylvania, where the main filters are operated at 
a rate of 7,000,000 gallons per acre per day. 

Double, slow sand filtration is in use in a number of European 
works, notably at Bremen, Germany; Shicdam, Holland; and Zurich, 
Switzerland. Two sets of sand filters are used, operated in about 
the same manner, although their rates of filtration are usually differ- 
ent. A somewhat higher rate than normal is used in these filters. 

COST OF SLOW SAND FILTER PLANTS 

133. First Cost. The cost of sand niters depends greatly upon 
local conditions as influencing cost of excavation, cost of sand, etc. 
Large beds and extensive works will cost less per unit area than 
smaller ones, other things being equal. As a rough figure, the cost 
of covered filters of about one-half to one acre in area will be in the 
neighborhood of from $50,000 to 875,000 per acre, exclusive of land. 
To the cost of filters will have to be added the cost of clear-water 
reservoir and sedimentation basins, usually amounting to from 
83,000 to 510,000 per million-gallon capacity. 

134. Operating Cost. The principal operating cost items are 
the scraping of the filters, and the cleaning and renewal of the sand. 
With modern methods of sand handling, this cost amounts to only 
30 to 60 cents per million gallons filtered. The entire cost of 
operation of the Albany filter plant in 1910 was as follows: 



DIVISION 


COST I-EK MILLION 
GALLONS FILTERED 


Pumping station 
Preliminary filters 
Slow sand filters 
Laboratory 
Superintendence 

Total 


$2.81 
.69 
1.63 
.65 
.21 


$5.99 



At Washington, D. C., where the filters need cleaning much less 
frequently, the cost of sand handling is only 30 cents per million 
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RAPID SAND FILTRATION 

135. General Description of Rapid Sand Filter. This type of 
filter, also called the "mechanical filter" and the "American filter", 
is a form of filter designed to accomplish results in the way of puri- 
fication comparable with those obtained by the slow sand filter 
already discussed, but with a much smaller sand area. It is similar 
to the slow sand filter in that the filtering material consists of a bed 
of 3 or 4 feet of sand or crushed quart?., but in other respects the 
construction and operation are widely different. The essential 
points of difference are: the very rapid rate of filtration (100 to 125 
million gallons per acre per day), the use of a coagulant to aid in 
filtration, and the manner of washing the sand bed. These pecu- 
liarities lead to noteworthy differences in construction. The units 
are relatively small in area; the coagulating basin together with 
adequate means for mixing and regulating the coagulant becomes 
an essential part of the plant; and the washing of the sand, which, 
in this type, must be done every few hours, requires the use of special 
devices of a more or less elaborate character. In the operation of a 
rapid-filter plant, the frequent attention required of each unit renders 
the question of compact and convenient arrangement of piping and 
operating valves of much importance. At the same time the small 
size of the unit enables this to be readily done, and a part of all the 
plant to be placed under roof. The washing of the sand beds is 
accomplished by a reverse flow of water, assisted, usually, by 
agitation of the sand bed by means of mechanical rakes or 
compressed air. The details of this part of the process constitute 
the chief differences between the various types of rapid filters. 

The development of the rapid filter arose from the effort to 
settle and clarify very turbid water by the use of a coagulant, fol- 
lowed by rapid filtration. When bacterial purification became of 
greater importance the rapid filter was looked upon with much 
suspicion, owing to the extremely high rate of filtration used as com- 
pared to the rate employed in the better-known slow sand filter. 
Results of daily operation in practice, and of many special experi- 
ments have shown, however, that with proper supervision the rapid 
filter will give essentially the same results as the slow filter, and 
that in some waters the results are better than can be obtained by 



led to the quite general use, 111 tne unitea otates, or me rapia niter 
whenever it is the better adapted to local conditions. 

A great number of devices relating to rapid filters have been 
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Fig. 45. Plan nud Sectional Elcvution of a Warren Filter at Cheater, Pennsylvania 
Courtesy of Engineering Record 

patented, the most important perhaps being the various screen and 
washing arrangements as described in later sections. 

136. Types of Construction. The usual form of rapid filter, 
as constructed and sold by the proprietary companies, consists of 
units made up of circular wooden or steel tanks. These contain 
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the sand, supported on suitable strainers, and each is equipped with 
piping arrangements for washing and means for agitating the sand. 
In one of the most common designs formerly employed each tank 
was divided by a horizontal partition, the lower portion acting as a 
coagulating chamber. The coagulating basins are now usually 
built separate from the filters so as to provide larger settling capac- 
ity. The form of construction here described is illustrated in Fig. 
45, which shows one of the filters installed at Chester, Pennsylvania, 
in 1903. The filter unit consists of a cypress tank 15 feet in diam- 
eter containing a sand bed of 2| feet thick. This is supported on a 
layer of gravel, near the bottom of which are numerous brass "strainer 
heads" through which the filtered water passes into a system of 
wrought-iron collecting pipes. These pipes are connected to a 
large, central, cast-iron collector which passes through the tank 
and joins the effluent pipe outside. When the sand is to be washed, 
water is forced backward through the strainers, and at the same 
time the .sand is stirred up to its full depth by means of long iron 
fingers reaching into the sand and which are attached to a transverse 
arm mounted on a vertical shaft, the whole being rotated by means 
of suitable gearing. The agitation and upward flow of water thor- 
oughly cleans the sand in a few minutes. The waste water escapes 
into a circular trough supported around the inner edge of the tank, 
and thence passes to a Avaste pipe. In this particular form, a lower 
waste is also provided to assist in washing the surface of the filter 
by surface agitation and drainage from the top, but without reverse 
floAV. Suitable regulating valves are provided to maintain a con- 
stant level of water on the filter and a uniform rate of filtration. 
Each strainer consists of a perforated bronze plate attached to a 
cylindrically shaped strainer head. These strainer heads are 
screwed into the branch pipes which form the manifold system. 
Further details of strainers are illustrated in section 140. 

Instead of mechanical agitators, compressed air may be used 
for agitating the sand, the air being forced through the strainers 
alternately with the wash water. Mechanical agitators of the type 
illustrated require the use of circular tanks, while compressed air 
is readily adapted to any form. In another form of commercial 
filter, called the "pressure" filter, the entire bed is enclosed in a 
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In many of the modern plants, especially those of large size, 
the tanks are made of concrete, usually rectangular in form, mechan- 
ical agitation not generally being employed. In this case the special 
devices usually include only the strainer system and the controllers; 
and several plants have been built where these parts have been 
furnished by special manufacturing companies, other portions of 
the plant being designed and constructed independently. Corn- 
pressed air is used for agitating the sand. During the washing 
process the dirty water is carried off by means of troughs leading 
to a gutter and thence to a waste pipe. Convenient piping arrange- 
ments are an important feature of such plants. (Sec section 140.) 

137. Operating Principles and Results. The action of rapid 
sand filters is somewhat unlike that of slow sand filters, although 
the results are not greatly different. The effect of a coagulant in 
gathering the sediment into relatively large masses has been explained 
in section 106. It aids filtration in this way, and also forms a sub- 
stitute for the organic coating on the sand grains and on the surface 
of the ordinary sand filter. It is the use of a coagulant which 
enables such high velocities to be employed. To avoid too frequent 
washing, it is common to employ heads as high as 10 or 12 feet, 
but with such high heads and velocities the sand becomes clogged 
to a considerable depth. The methods of washing, however, readily 
remove this sediment. The washing process takes 10 to 15 minutes 
and the interval between washings, i. e., the "run", is 24 hours or less. 

In the design of a rapid-filter plant, the preliminary treatment 
of the water is often a question of much importance if the most 
efficient methods are to be used. Very turbid waters can often 
best be handled by permitting a considerable period of subsidence 
in large basins, followed by coagulation with a further short period 
of settling; others may require the use of a coagulant at both periods. 
Many waters not too turbid can be handled by a single brief period 
of sedimentation accompanied by coagulation. For effective fil- 
tration complete clarification is not desirable as the flocculent pre- 
cipitate is necessary to secure good results in the filter. In many 
of the early plants the regulation of the rate of filtration and the 
quantity of chemical applied was very poorly done, but in the later 
desiims very efficient devices have been introduced to accomplish 
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tageous because of the accompanying use of a coagulant. Brown 
and peaty waters are quite markedly improved in the process. 

Extensive experiments conducted at Pittsburgh, Cincinnati, 
New Orleans, and elsewhere, and results of regular operation indi- 
cate that, when rapid filters are properly operated, turbidity can be 
practically all removed, including a large percentage of color and a 
considerable portion of dissolved organic matter. Bacterial results 
are also, in general, as good as those obtained by slow sand filters. 

To obtain uniformly good results with economy requires very 
careful operation. The coagulant must be closely regulated to 
correspond with the quality of the water; in the case of waters low 
in alkalinity this is particularly necessary. The efficiency depends 
so entirely upon the control of these matters that the operation of 
a rapid filter involves greater care on the part of the attendants 
than that of a slow filter. It is fully as important in this case also 
that the whole plant should be under control of bacteriological 
tests, regularly and frequently made. Many operating points, such 
as period between washings, wasting of water after washing, exact 
amount of coagulant needed, can be learned only from experience. 

Considering the economic advantages of rapid filters, it may be 
said that they are especially adapted to those cases where the cost 
of land is high, where the water is so turbid as to require large 
settling reservoirs or the use of a coagulant, and in small plants 
where the unit for slow filters would be very small. They are also 
well adapted for the rapid removal of iron from ground waters, or 
of the precipitate in softening plants. (See section 151.) 

DETAILS OF CONSTRUCTION AND OPERATION OF 
RAPID FILTERS 

138. Layout of Plant. In a complete rapid-filter plant the 
essential elements are: the coagulating and settling basin and appli- 
ances; the filters; and the clear-water reservoir. In addition to 
these there may be preliminary settling reservoirs in the case of a 
water carrying large quantities of sediment. Such reservoirs would 
usually be constructed 'quite separate from the filter plant, and, as 
regards details, need not be considered here. The coagulating 
basin and the clear-water reservoir may likewise be arranged inde- 
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Iters, into a single structure forming the purification plant. Inas- 
iuch as the coagulating basin constitutes a necessary and vital 
art of a rapid filter plant, and requires as close attention as the 
iters themselves, it is especially important that the appliances for 
Derating the basins and the filters be under the .same roof and 
mveniently arranged for operating purposes. The clear-water 
servoir, requiring little attention, may be; located at any convenient 
Dint near at hand. 

The best arrangement of parts will depend much upon local 
mditions. A convenient arrangement of filter units, (-specially if 
:ctangular in form, is similar to that for large;, slow filters; that is, 




Fig. 40. Pinn View of pilfers nml OiniriilalinK H*iri Hi Voiinriluwn, Ohio 
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> place them in two or more rows side by side, with the necessary 
.ping, valves, etc., in a gallery between the rows. The coagulating 
isin may be conveniently located adjoining the filters, and the 
ear-water reservoir separately, or, as is quite common, iinmedi- 
;ely underneath the filters. The introduction of reinforced oon- 
ete makes this arrangement economical and satisfactory. 

Fig. 46 illustrates the arrangement of filters and coagulating 
isin at Youngstown, Ohio. The whole is under roof and renro- 



rows are the pipe gallery and operating platforms. Details of the 
filter unit and pipe system are shown in Fig. 47. 

The most important units of construction include: the sand 
bed; the strainer system and collecting pipes; the agitating system; 
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the wash-water appliances; means for controlling the rate of filtra- 
tion; the coagulating system, including means for preparing solu- 
tions and regulating their application, and the arrangement of coag- 
ulating basins; arrangement of piping and valves; and various other 
devices for operating the plant. 
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139. Sand Bed. Experience has shown that the most satis- 
factory sand is one of quite uniform grain and of an effective size of 
from .3 to .4 mm., the best size depending somewhat upon the 
character of the water to be treated. It should be quite uniform in 
size, as a sand consisting of large and small particles will tend to 
stratify in the washing process. A depth of 30 to 36 inches is usually 
employed. The sand bed is supported on a layer of fine gravel, 6 
to 8 inches or more in thickness, which permits the perforations in 
the strainers to be of fairly large size. This gravel should be care- 
fully screened and of as large a size as practicable without allowing 
the superimposed sand to penetrate into the pore spaces. Usually 
two or three grades are employed, the upper one being about .05 
to .10 inch in size, and the lower one about J to \ inch. The gravel 
should be free from fine materials, and as uniform as possible in 
order to avoid being disturbed in the washing process. Crushed 
and screened quartz is often used for the sand and gravel, but 
natural materials well screened are equally satisfactory. 

140. Strainer System and Collecting Pipes. The design of 
the strainer and collecting system is a matter of greater difficulty 
than in the case of the slow sand filter. As in that type, the collect- 
ing system must, first of all, be sufficiently extensive to cause the 
total loss of head to be nearly uniform over the entire area. 

The strainer system must serve also to distribute the wash 
water uniformly into the sand bed. To accomplish this there must 
be a considerable resistance to flow through the strainer, as com- 
pared to that through the pipe system, so that, as the water forces 
its way through the sand, a considerable reduction of resistance in 
the sand at one point will not materially change the pressure at 
other points. This requires the strainer openings to be small, 
numerous, and well distributed, and the pipe system to be relatively 
large and arranged so as to give practically equal pressures at all 
points. The collecting pipes must be designed with reference 
especially to the amount of wash water required and must be arranged 
in units of not too large size. The unit of area served by one col- 
lecting main is commonly made from 10 to 15 feet wide by 15 to 20 
feet long. In large plants it is convenient to group together from 
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In Fig. 48 is illustrated a common arrangement of collecting 
pipes and strainers. In this case the effluent pipe connects with a 
large central cast-iron collector, or "manifold", lateral collecting 
pipes, placed about 10 inches apart. Into these are screwed brass 
strainers which are also spaced about 10 inches apart. These 
strainers are perforated with numerous small holes. In the earlier 
practice the holes were very small, but In later plants they are made 
larger, fj inch to ^ inch being common. Large holes are less apt 
to clog up, and, with the use of gravel beneath the sand, are much 
more satisfactory. 

Fig. 48 shows the arrangement used in the Cincinnati plant. 
The laterals consist of concrete channels 12 inches apdrt, with 
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Fig. 48. Section Showing Dctnils of Strainer fur the 

Filtering Plant at Cincinnafi, Ohio 

Courtesy of Engineering Record 

strainers of long, brass plates, perforated with sixty-four 
holes per lineal foot. From each of these lateral channels, connec- 
tions are made by means of S-J-inch cast-iron risers to the main 
collector located beneath the floor. The furrows in the concrete 
floor are 8 inches deep and contain all the gravel. Above this 
gravel is placed a wire screen of No. 20 brass wire, having 10 meshes 
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collecting system are 12-J feet by 14 feet, and four such units make 
up one tank unit. The filter unit comprises two such tanks. 

141. Agitating System. Two general methods of agitating the 
sand are in use: the mechanical agitator; and agitation by compressed 
air. The usual form of the mechanical agitator is illustrated in 
Fig. 45. It consists of deep rakes which are moved through the. sand 
during the washing process. After the operation is complete, the 
rakes are lifted out of the sand. While the circular form of tanks 
is better adapted to the use of this form of agitator it has been used 
to some extent with rectangular tanks, but compressed air is much 
more convenient in that case. 

In the use of compressed air, the air, under a pressure of 'A to 
5 pounds, is forced through the sand bed, either through the strainer 
system itself or through a separate pipe system located in the gravel 
just above the strainers. In the air-distributing system, as in the 
water system, it is necessary to use such an area of openings as to 
admit the desired amount of air und at the same time to oll'er a. con- 
siderable resistance to exit as compared to the resistance in the pipe, 
system. These requirements make it necessary to use a much 
smaller total area of openings than in the water system, an area of 
.02 to .03 of a square inch per square foot of filter being common. 
Where the air is forced through the strainer system an ingenious 
arrangement of the strainer traps oil' the main opening so that (lie 
opening for air is reduced to the desired amount. In this case the 
air pipes are connected at intervals with the collecting main, through 
which the air passes to the trapped strainers. In the operation of 
washing, air and water are used alternately. 

In some plants water alone is successfully used without other 
means of agitation, notable examples being the large plants at 
Cincinnati and New Orleans. In these plants no provision is made 
for special agitation, but the wash water is used under relatively 
high pressure. Experience in some plants indicates that the results 
gradually deteriorate if water alone is used, although at first there 
appears to be no difference. 

142. Wash-Water Appliances. The wash-water appliances 
consist of the pipe connections, arranged so that the Jlow may be 
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under a pressure of about 10 to 15 pounds either by means of suitable 
pumps, or from the high-pressure system through reducing valves, 
the former being generally the more economical method. It is 
admitted to the effluent pipe of the filter through suitable pipe 
connections and controlling valves. The dirty water from the filter 
passes through troughs or gutters built across the bed or at the 
margin, and thence is conducted through pipes to the drain. In 
order readily to carry oft' the wash water, the gutters need to be 
spaced so that the lateral movement of the water is relatively small, 
not more than 3 to 4 feet. These gutters are conveniently built of 
reinforced concrete. They are placed about 1 foot above the sur- 
face of the sand bed. Generally the unfiltered water is admitted 
through the same pipe connection that serves as the outlet for the 
wash water, the gutters thus serving as weirs to distribute the raw 
water until the filter is partially filled. After washing a filter it is 
sometimes desirable to waste the effluent for a time. Provision 
should always be made for this by constructing suitable connections 
from the effluent pipe to the drain. The time required for washing 
is only 10 to 12 minutes, and the amount of wash water required is 
usually from 4 to 5 per cent of the total amount filtered. 

143. Head Employed and Manner of Controlling Filtration 
Rate. At the ordinary rate of 100 to 125 million gallons per acre 
per day, the minimum frictional resistance is usually from 2 to 3 feet. 
As in the slow sand filter, arrangements must be made whereby, 
as the filters become clogged, this loss of head may be increased 
up to the maximum desirable amount, and so varied as to maintain 
a uniform rate of filtration. The maximum loss of head is generally 
made about 10 or 12 feet. A greater maximum tends to increase 
the cost of plant and the penetration of suspended matter into the 
filter, while a lesser maximum tends to increase the frequency and 
cost of cleaning and the proportion of area out of service. With 
this maximum available head the period of service will usually 
range from 6 to 12 hours. 

The head is controlled in a manner similar to that used with slow 
filters, that is, by maintaining a constant level of water on the filters 
and varying the pressure head in the effluent pipe by some means 
more or less automatic. Generally automatic controllers are used, a 
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The means employed to maintain :i constant level of water on 
the filter is the usual balanced valve placed on the eiitnmro pipe 
and regulated by a float. A butterfly valve is also often employed 
for this purpose. Generally the level of water in the entire system 
of filters is maintained at a uniform elevation, and equal to that in 
the coagulating basin, so that the regulating valves are placed in 
the basin only. The most suitable arrangement depends upon local 
conditions. 

144. Coagulating System. The various parts of the coagulat- 
ing system are the same as described in section 1 !!. The period of 
coagulation is important, as the success of the plant depends much 
upon this feature. In the early plants this was very inadequate, 
being but a few minutes. Generally a period of X to C> hours is now 
provided, the most advantageous period depending upon the char- 
acter of the water. Too perfect sedimentation is undesirable us it 
removes too fully the coagulum upon which the ellieicncy of the 
filter depends. The coagulating basin of the Youngstown plant is 
well shown in Fig. 46. Here the effluent passes over a broad weir 
into the pipes leading to the filters. 

145. Arrangement of Piping System. The pipe system 
includes the following: inlet pipes for the raw water; outlet, pipes for 
jffluent; pipes for wash water; pipes for wasting dirty water to the 
Jrain; pipes for wasting effluent; and, generally, air pipes. The 
.arge mains of these various systems are generally placed in n pipe 
jallery between rows of filters and branches taken oil' at each filter 
is shown in several of the illustrations. In the large; units at ( 1 o- 
umbus and Cincinnati the filter unit is divided in the center by a 
lorizontal gutter into which the raw water is discharged, and which 
ilso receives the dirty water in washing. The air-pipe connections 
ire also made by means of branches taken oil' in the central channel, 
rhe branch pipes from the raw-water main and from the waste- 
vater main usually connect to the same point in the filter; likewise 
lie branches from the effluent and from the wash-water mains. An 
idditional cross connection is placed between the e/Iluent i>ipo and 
lie waste pipe to permit of wasting the effluent. 

146. Other Devices Used in Plant Operation. Hi-sides the 
eatures already described, othrr li>tnil wl,;,.l, i.,,,, ,,;,.,. , r,,i .,4.+,,,, 
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the operation of the valves hydraulic pressure is generally employed, 
the pressure pipes being all operated from tables on the operating 
platform. Loss-of-hcad gages and water-level gages should be pro- 
vided, as in a slow-filter plant, also convenient means for sampling. 
Proper laboratory facilities for the study and control of operation 
are important. 

COST OF RAPID FILTERING PLANTS 

147. First Cost. The cost of a rapid filter plant under ordi- 
nary conditions will range from 88,000 to 12,000 per million-gallon 
capacity, for filters, coagulating basin, clear-water well, and auxiliary 
pumping apparatus. 

148. Operating Cost. The cost of operation is largely depend- 
ent upon the amount of coagulant used. Compared to the cost of 
sand filters the first cost will usually be less, but if much coagulant 
is used the cost of operation will be more. Which system is the 
more economical thus depends upon the character of the water 
treated and other local conditions. Under ordinary conditions the 
cost of operation per million gallons will range from 84 to SO; and, 
including capital charges, interest, and depreciation, the total cost 
will range from $10 to 812 per million gallons. 

MISCELLANEOUS METHODS OF PURIFICATION 

149. Special Forms of Filters. Besides the two principal 
types of sand filters discussed in the preceding chapters, various 
special forms of sand filters and filters composed of other materials 
have been employed to a limited extent. 

A filter made of porous, artificial stone, known as the "Fischer 
system", is used to some extent in Germany. The stone slabs are 
set up edgewise and fastened together in pairs forming hollow cells 
into which the water is forced by pressure. 

Another form of rapid filter known as the "Maignen scrubber" 
is used to a considerable extent as a preliminary filter. It is com- 
posed of layers of coarse gravel and slag covered with a layer of 
compressed sponge. The water enters at the bottom and flows 
upward, the rate being ordinarily about 60,000,000 gallons per 
acre per day. Generally about 60 per cent of the turbidity and 75 
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sedimentation and partly filtration. Scrubbers of this type are used 
at Philadelphia and also at South Bethlehem. At the latter place 
the coar.se material consists partly of gravel and partly of coke. 
Inclined layers of slabs arc placed in several of the upper rows to act 
as deflectors to aid sedimentation. The scrubber is cleaned by 
reversing the How of water. The sponge is also removed and 
washed occasionally and, if necessary, the coke may be treated 
in the same way. The rate of filtration through the scrubbers is 
28,000,000 gallons per acre per day and 7,000,000 through the sand 
filters. 

150. Aeration. Attempts often have been made to purify 
water of organic matter by aeration. The presence of oxygen is 
certainly necessary for the action of the nitrifying organism, but to 
add large quantities of oxygen to water that already contains oxygen 
appears, from analyses of aerated water in various places, to have 
little or no effect on the organic matter. 

Though aeration may effect little or no change in the organic 
matter present in a water, it does have a very important action in 
the case of waters from ponds and reservoirs which possess offensive 
odors or tastes because of certain dissolved gases present. These 
gases may arise either through the putrefaction of dead organic 
matter, such as the vegetation left in a reservoir when constructed, 
or the dead algae and other organisms which may periodically grow 
in the water, or they may be formed during the growth of certain 
microscopical organisms. In any case aeration is very effective as 
it causes the displacement of the objectionable gases by the gases 
of the atmosphere. 

In the removal of iroji from ground waters, aeration also plays 
an important part, as more fully described in section 152. 

Aeration is accomplished in various ways. It may be effected 
by causing the water to flow over cascades or weirs, or to fall freely 
from broad areas of perforated plates, or by still other means. 
The more extensive the aeration required, the more thorough must 
be the exposure to ihe air. 

The benefit of aeration explains why a well water raised by 
buckets is more commonlv free from bad tastes and odors than 
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151. Softening Water. "Water is rendered hard by the pres- 
ence of lime and magnesia, chiefly in the form of carbonates and 
sulphates, but occasionally as chlorides and nitrates. The carbonates 
cause so-called temporary hardness (removable by boiling), while 
the sulphates and other compounds cause permanent hardness. 
In using a hard water for washing purposes approximately 2 ounces 
of soap are neutralized or wasted for each 100 gallons of water for 
each grain per gallon of calcium carbonate or its equivalent. In 
boiler use the carbonates of lime and magnesia are precipitated, 
forming a deposit which can usually be removed by blowing out, unless 
accompanied by scale-forming substances. Sulphate of lime precipi- 
tates at high temperatures and forms a very hard, objectionable scale, 
particularly if the water contains other suspended matter. The 
softening of Avater is, therefore, of great economic importance. 

The softening of water is accomplished by simple processes of 
chemical precipitation. To remove the carbonates, lime is used as 
the precipitant. The carbonates are held in solution chiefly by 
virtue of the carbonic acid dissolved in the water, and on adding 
lime the acid unites with it, forming carbonate of lime. In the case 
of hardness due to the carbonate of lime the reaction is 



CaC0 3 -|- C0 ;! + Cn(OII) s = 2CuCO, + 11,0 

The resulting carbonate is now but slightly soluble and so precip- 
itates out. The CaC0 3 (lime carbonate) and the C0 2 (carbonic 
acid gas) are present in the water; the On (Oil) 2, ordinary lime, is the 
chemical added. 

To remove the sulphate, sodium carbonate (NajCOs) is used. 
The reaction is 

CaSOi + Na 2 C03 = CaC0 3 + Na 2 S0 4 

The carbonate of lime precipitates out as before while the sodium 
sulphate (Na2SO,i) is not especially objectionable. Various methods 
of carrying out the details of the process, relating principally to the 
application of the chemical and the removal of the precipitate, have 
been devised. These are known under various names, but the 
general principle is the same in all. The lime is usually added in 
the form of lime water, a solution of slaked lime in water. 

In general the water to be treated is run into large tanks, the 
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practicable. The water is then drawn off and the remaining pre- 
cipitate removed by rapid filtiation. In purifying water for boiler 
use the precipitate can be removed to a sufficient extent by the use 
of settling tanks alone. The chemicals used are lime and usually 
soda ash, or crude sodium carbonate. One of the largest softening 
plants is that at Columbus, Ohio, with a daily capacity of 30,000,000 
gallons. Both the carbonates and the sulphates are removed. 

Many scale preventives have been proposed for use in boilers, 
but probably the best in general use is sodium carbonate. This breaks 
up the sulphates as previously shown, and thus prevents the forma- 
tion of a hard deposit; but the precipitation of the carbonates is 
increased by the process. The sodium sulphate remains in solution, 
but should not be allowed to concentrate too greatly or it will cause 
foaming. 

152. Removal of Iron from Waters. Ground waters may not 
infrequently contain iron in solution and so have their taste and 
appearance impaired. Such waters are likely to be not only disa- 
greeable to the taste, but objectionable for domestic use, especially 
in the laundry. Waters containing iron are clear when first drawn, 
but soon become cloudy on standing, due to the absorption of oxy- 
gen from air and the consequent conversion of the soluble ferrous 
salt into ferric hydroxide. This material in time settles out as a 
rusty precipitate. Sometimes, -where there is an abundance of 
organic matter in solution, as in waters from peaty sources, soluble 
compounds are formed with the organic matter that are not readily 
oxidized upon exposure to air. 

In many cases where the iron is present as ferrous carbonate, 
it can be removed by oxidation if exposed to the air. This reaction 
is utilized in the practical treatment of such waters, and in most of 
the plants installed for the removal of iron from ground waters aera- 
tion is employed to facilitate this oxidation. The precipitated iron 
(Fe 2 3 ) is generally removed from the water by rapid filtration 
through sand. 

The extent of aeration required varies considerably, according 
to the character of the water, and the conditions necessary for suc- 
cessful treatment cannot in all cases be determined without experi- 

inn-f- T t -it-vl . . r-s* ' r* s* , 1 1 ' r, VK ' i. 
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may be successful. In some cases the difficulty of aeration is prob- 
ably due to excess of organic and of free carbonic acid. At Reading, 
Massachusetts, lime and sulphate of aluminum have been success- 
fully used in connection with aeration and filtration. This process, 
however, increases the hardness very considerably. 

STERILIZATION AND DISTILLATION 

153. Ozone. Various methods of sterilizing a water by 
means of minute quantities of chemicals have been developed in 
recent years and are of much importance, especially in case of sud- 
den outbreaks of disease or temporary disturbance of a water-puri- 
fication plant. Some of these methods have come into common 
use as a process applicable to a clear water with a small amount of 
dangerous pollution, or as a supplement to filter plants. 

Of these, the ozone method, used already in certain plants, is 
very promising. Ozone gas is a powerful disinfectant and is readily 
absorbed by the water when sprayed into the air. It is a relatively 
expensive process and of less general merit than the process next 
mentioned. 

154. Hypochlorite of Lime. The use of this disinfectant for 
destroying the bacteria in a water supply has become very common. 
This chemical is an exceedingly strong germicide by reason of the 
active chlorine it contains. Water so treated is perfectly harmless, 
in fact remains unchanged except for a slight increase in hardness. 
The cost of chemicals will range from 10 cents to about 40 cents per 
million gallons treated. 

The hypochlorite treatment is used in several large cities as 
the sole treatment, the water being naturally free from sediment. 
It is used in connection with filter plants in many cities, among 
them being Cincinnati, Ohio; Davenport, Iowa; and Terre Haute, 
Indiana. So effective is the process that portable plants have been 
constructed by several state boards of health to use in case of out- 
breaks of water-borne diseases. From 5 pounds to 20 pounds of 
chemical are used, giving from .1 to .5 part of available chlorine per 
million gallons of water. Excessive amounts are likely to give a 
slight taste to the water and should be avoided. 
. The efficiency'o'f the treatment is very' high. Combined with 
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removal commonly reaching 99.9. The average results at Cincin- 
nati for the year 1914 were as follows: 



BACTERIA PRESENT 
(PIT e.c.) 


TUver water 
Settled wsitor 
Filtered and treated 
Total efficiency (per cent) 


10,500 
3,570 
36 
90.78 



During the months of January to May, hypochlorite was added to 
the filtered water. The average number of bacteria in the filtered 
water during this time was 22(> per c.c., and in the water after hypo- 
chlorite treatment only 37 per c.c. 

155. Copper Sulphate. The action of copper sulphate as a 
germicide is well known, and its use for this purpose has been more 
or less studied, but it has been generally objected to on account of 
its possible deleterious effect on the human system. Its use to 
destroy and prevent the growth of objectionable algae and other 
microscopical organisms in reservoirs is of much more importance 
and has been successfully applied in many cases. At Hanover, 
New Hampshire, a reservoir of 100,000,000 gallons received a single 
treatment, using a proportion of 1 part in 4,000,000. The number 
of micro-organisms was decreased in 24 hours from GOO per c.c. to 
60 and wholly eliminated in GO hours. 

It is found in practice that an amount of copper sulphate of 1 
part in 2,000,000 la sufficient to destroy most of the objectionable 
forms of organisms, some being rapidly destroyed with an applica- 
tion of only 1 part in 20,000,000. In these minute quantities no 
harmful effect can arise from its use in a drinking water, and consider- 
ing that very few applications are needed during the season and that 
a large portion of the copper is precipitated with the organisms, 
there would seem to be no objection to its use under proper super- 
vision. The method of application which has been frequently 
employed is to drag sacks containing the copper sulphate back and 
forth through the reservoir or pond in a more or less systematic 
manner. With careful manipulation this method will serve to 
distribute satisfactorily the desired amount of material, but at the 
best it would anoear that some form of snrav aonaratua usins 1 a 
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156. Boiling. Another method of purification on which even 
greater reliance can be placed than on the use of a chemical is the 
use of heat. There are no pathogenic bacteria that arc liable to be 
distributed by the way of the water supply that are able to with- 
stand the influence of boiling water for a period exceeding 10 to 15 
minutes. Cholera and typhoid succumb in 5 minutes or less. In 
case of sudden outbreaks of disease or temporary disturbance of 
installed water supplies, this method can always be relied on with 
perfect safety. Boiling does not. however, render potable a water 
containing large amounts of organic matter, although it may destroy 
the disease germs that may be therein. By distillation a water can 
be obtained free from dissolved matter as well as bacteria. This 
process is extensively used on shipboard to obtain potable water from 
sea water, and in a few places on the seacoast for similar purposes. 

157. Domestic Filters. Frequently it is advisable to purify 
water supplies for household use. For this purpose a large number 
of different filters have been devised, but many of these are so 
inefficient as to be worse than useless; for it not infrequently happens 
that the possession of a filter lulls the consumer into a state of false 
security. The best of these filters suitable for household use arc 
those that are made of ungUm j d porcelain (Pasteur filter) or fine 
infusorial earth (Berkefeld filter). Both of these filters deliver a 
wholly germ-free filtrate when they are first put in service, but unless 
close attention is given them they sooner or later lose this property. 
Generally speaking, these filters should be cleaned and sterilized in 
boiling water or in steam under pressure once a week in order to kill 
out the germ life that hasfouncl lodgment in the pores. In this way 
not only is the sterility of the filtrate maintained, but the yield of 
filtered water is increased. 

Filters of this class arc not often used for municipal purification, 
but are admirably adapted for schools, garrisons, prisons, or hotels, 
as well as for private use. 

Other types of household filters, such as those constructed of 
porous stone, charcoal, or asbestos, have been on the market for 
many years. Judged from the popular standpoint of purity, which 
is generally the production of a clear water, many of the filters would 
be regarded as quite satisfactory, but as a means of removing; germ 
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SEWERS AND DRAINS 

PART I 



1. Introductory Definitions and Discussions. Sanitary Engineer- 
ing is that branch of engineering which has to do with constructions 
affecting health. It thus might be claimed to include the manu- 
facture and transportation of foods, the architecture of buildings, and 
many other things which affect the. health of communities; but in 
ordinary use, a more restricted definition of the term is adopted. 

In common practice, the term Sanitary Engineering is taken to 
include only water supply engineering and sewerage engineering, 
the former branch dealing with securing a satisfactory supply of 
water, and the latter with the satisfactory removal of surplus and 
waste liquids. Sewerage is the subject of this instruction paper, 
water supply being treated by itself. 

Sometimes sanitary engineering is given a still more restricted 
meaning, and is taken to include sewerage only. 

A drain is a canal, pipe, or other channel for the gradual removal 
of liquids. In sanitary engineering, the two principal kinds of drains 
are, first, those for the removal of comparatively pure ground waters 
and surface waters, as in land drainage; and, second, those for the 
removal of polluted liquids, as in sewerage systems. 

A sewer is a drain for the removal of foul, waste liquids. Usually 
sewers are closed, underground conduits. An open sewer is an open 
channel which conveys foul, waste liquids. 

Sewerage is a general term referring to the entire system of 
sewers, together with any accessories, such as pumping plants, purifi- 
cation works, etc. Thus we may speak of the "sewerage" of a city, 
or of the "system of sewerage," or of the "sewerage system." 
Sewage is any foul, waste liquid. 

Sanitary sewage is the foul wastes of human or animal origin 
from residences, stables, stores, public buildings, and other places of 
human or animal abode. . By far the greater part (usually 99. S per 
cent or~moi'e) of sanitary sewage, commonly, is ordinary water, which 
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is added to the wastes themselves in this large volume simply to 
facilitate removal. 

Manufacturing sewage is the foul wastes from factories. In 
different factories, it is of extremely different nature. It is often 
exceedingly strong, and very offensive and difficult to dispose of, as 
compared with sanitary sewage. 

Storm sewage is the storm water flowing from city surfaces during 
and after rainstorms. Though polluted, especially at the beginning 
of a storm, from the droppings of animals and the other surface 
filth of cities, it is not so foul, nor so liable to swarm with disease germs, 
as is sanitary sewage. 

The terms sewage and sewerage are often misused by persons not 
engineers, to mean the same thing. Thus such persons often speak of 
the "sewage system" instead of the "sewerage system ;" of the "disposal 
of the sewerage" instead of the "disposal of the sewage," of a city. 
So common is the misuse that some sanction can be found in the 
dictionaries; but engineers .should be careful to restrict the meaning 
of the word "sewage" to the liquid which flows in the sewers, while the 
word "sewerage" should never be so applied. 

Sewer air, often miscalled sewer gas, is the air in the sewers 
above the liquid contents. It has no definite chemical composition, 
but contains varying proportions of pure air and of carbonic acid gas, 
marsh gas, sulphuretted hydrogen, and the various products of 
decaying organic matter. Sewer air is constantly changing in com- 
position even in the same sewer. \Yhile considered injurious to 
health when breathed, it has not been proved to be in itself the direct 
means of communicating infectious diseases. 

2. Historical Review. Sewers and drains are of very early 
origin. Among the ruins of all ancient civilizations, are found the 
remains of masonry and tile conduits constructed for drainage pur- 
poses. 

In Fig. 1, for example, (fromFergusson's History of Architecture), 
are shown the remains of a large masonry sewer or drain built by the 
ancient Assyrians in the eighth or ninth century B. C., for one of their 
palaces at Nimrud. This is one of the earliest examples found of the 
use of the arch in masonry. 

In Fig. 2 is shown the mouth of the Cloaca Maxima, or great 



in use after the lapse of 2,500 years. Without this sewer, a large 
tract of ancient Rome could not have been inhabited; and in speaking 




Fig. 1. Ancient Assyrian Sewers at Nlmrud. 

of it, one authority says: "To this gigantic work, admired even in 
the time of the magnificent Roman Empire, is undoubtedly owing the 




Fig. 2. Mouth of tlie Cloaca Maxima, or Great Sewer, ol Ancient Rome. 

preservation of the Eternal City, which it has secured from the swamp- 
ing that has befallen its neighboring plains." 
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In many other ancient cities and structures, the remains of 
intelligently planned drainage systems have been discovered; and it 
is evident that the ancients paid great attention to this matter so 
vitally affecting health. The art reached its highest ancient develop- 
ment in the time of the Roman Empire. The Romans, in fact, were 
the greatest engineers of antiquity, and especially excelled in sanitary 
engineering (both water supply and drainage). They were pro- 
ficient in land drainage, as well as in sewerage. 

With the fall of the Roman Empire, sanitary engineering suffered 
the same retrogression which befell learning and science; and for a 
thousand years throughout the Middle or Dark Ages it- was 
almost entirely neglected. The impure water supplies and the accu- 
mulated filth of mediseval cities produced fearful consequences in 
the terrible pestilences which desolated Europe. 

With the revival of learning and science 'in the 14th and 15tlr 
centuries, attention again came to be paid to sanitary engineering; 
but for three or four hundred years' more, little was done toward 
putting drainage and water supply on a scientific basis. Drains, 
rather than sewers, were built in the various towns as absolute neces- 
sity made imperative; but they were constructed piecemeal, and not 
so as to form comprehensive systems. They were not made water- 
tight or self-cleaning; but it was usually considered necessary to 
make them large enough for men to enter to remove the filth, whose 
accumulation and festering in them were believed unavoidable. 

In England, modern sanitary engineering may almost be said 
to have had its origin; yet so late as 1815, laws were enforced for- 
bidding the emptying of fsecal matter into the sewers. "Such matter 
was generally allowed to accumulate in cesspools, either under the 
habitations of the people or in close proximity thereto." * In fact, 
though no longer enforced, these laws were not repealed until 1847, 
when Parliament passed an exactly contrary act, making it compulsory 
to pass fecal and other similar foul matter into the sewers. 

Modern sanitary engineering, especially as regards sewerage 
and drainage, has had almost its entire development since 1850. It 
was not until 1873 that there Avas published a comprehensive treatise 
on sewerage, that of Baldwin Latham, already quoted. At about 
this time, also, much attention began to be paid in England to sewage 
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purification. It was reserved, however, for America to put sewage 
purification on the road to a satisfactory scientific solution, by the 
thorough investigations of the Massachusetts State Board of Health, 
begun in 1887 and still under way. 

In America, much was done in the third quarter of the 19th 
century to advance sewerage engineering, through the studies of able 
engineers in connection with the design of systems for Chicago, 
Brooklyn, and other large American cities, the results being published 
in papers and reports, or in book form. 

About ]880 the separate system of sewerage came strongly into 
prominence in America, as advocated by the late Col. Geo. E. Waring; 
and the construction of the Memphis (Tenn.) sewers on this system 
at that time, together with their great success in putting a stop to the 
fearful epidemics which had so often desolated that city, did much to 
make sewerage possible for small cities. At present, sewers have 
become so common and so necessary in modern life, that villages of 
2,000 popxrlation, or sometimes of even less, are very generally taking 
up their construction. 

With the present wide adoption of sewers, even by small com- 
munities, sewage disposal has come to be of very great importance, 
and is now undergoing great development. Many discoveries remain 
to be made in this line, in which the guiding principles have not yet 
been so thoroughly worked out as in the construction and mainte- 
nance of sewers themselves. 

3. Importance and Value of Sewerage and Drainage. The 
importance and value of the constructions of sanitary engineering can 
hardly be exaggerated. Upon them absolutely depends the health 
of every city. One needs but to read descriptions of the great modern 
epidemics of yellow fever at Memphis and New Orleans, or of cholera 
at Hamburg, or to have been engaged to visit as sanitary engineer an 
American town during one of the numerous recent outbreaks of 
typhoid, to understand the truth of the scripture, "All that a man hath 
will he give for his life." Yet not only could sanitary engineering 
absolutely prevent every such epidemic; but, in addition, it could 
annually save thousands upon thousands of other lives which now 
succumb to bad sanitation. 

Already very much has been accomplished in this direction by 
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A prominent sanitary engineer estimated from actual statistics, that 
us early as 188fj there was a saving from this cause of 100,000 lives and 
2,000,000 cases of sickness, annually, in Great Britain, in ti total 
population of only 30,000,000. Figuring on the basis of the money 
value alone of the lives saved, and of the sickness and loss of time 
avoided, the money value of the above result would be almost incal- 
culable. 

In many individual cities, statistics have shown in death rates 
an immediate lowering, due to the construction of sanitary improve- 
ments, more than sufficient in money value to the community to pay 
for the entire cost. Funeral and sickness expenses saved, alone, 
often make enormous sums. 

In this connection, it should be said that pure water supply and 
good sewerage are both essential, and that it is impossible to separate 
the value of one from that of the other. A polluted water supply 
may spread disease, no matter how perfect the sewerage, and an 
abundant water supply is essential to the proper working of sewers. 
On the other hand, without sewers and drains, an abundant water 
supply serves us a vehicle to enable unmentionable filth to saturate 
more deeply and more completely the soil under a city. Cesspools are 
even more dangerous than privy vaults. 

In addition to direct prevention of communication of disease by 
unsanitary conditions, modern sewerage facilities are so great a con- 
venience that this advantage alone is usually more than worth the cost. 
This is shown by the increased selling and rental value of premises 
supplied with sewerage facilities. No sooner is a partial or complete 
sewer system constructed in a town, than prospective buyers or renters 
begin to discriminate severely against property not supplied with 
modern sanitary conveniences; and persons looking for new locations 
for business ventures or residence purposes, discriminate in like 
manner in favor of towns having good sewerage. 

So great has become the demand for sanitary conveniences, 
that they are now being installed in farmhouses as well as in the city, 
It is now possible for any fanner, at an expense of only a few hundred 
dollars, to have hot and cold water piped under pressure in his house, 
a bathroom and other plumbing fixtures, and his own sewage-disposal 
plant. This has already been accomplished in many cases. Such 
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better the sanitary conditions of the home; and they also prevent 
much disease by doing away with the exposure to inclement weather, 
which is so dangerous an accompaniment of the old-fashioned, bar- 
barous, outdoor privy. 

The great importance of sewerage may be realized by giving 
some consideration to the enormous sums of money which have 
already been spent for sewer systems in this country alone. Villages 
of 3,000 population in rural communities, often spend 850,000 or 
more upon a system. The city of Chicago has in recent years spent 
$50,000,000 in securing merely a satisfactory outlet for its sewers, 
without counting a dollar of the vast sums expended on the sewers 
themselves. In the United States, hundreds upon hundreds of 
millions of dollars have been invested in sewers. 

SYSTEMS OF SEWERAGE 

4. A privy vault is a receptacle, usually a mere excavation in 
the ground, for the reception of faecal matter and urine. To prevent 
dangerous pollution of the surrounding soil and ground water, privy 
vaults should be lined with water-tight masonry; but this is seldom 
attempted, and even if attempted, is still more seldom accomplished, 
for it is difficult in such work to secure absolute freedom from leakage. 
The privy vault, frequently, is simply abandoned and covered over 
with earth when full, it being cheaper to change the location than to 
clean out the old pit. 

The privy vault, with its inevitable befouling, in the immediate 
vicinity of the home, of earth, air, and water, the three great requisites 
of health, and with its danger from pneumonia and other diseases 
which may be contracted from exposure, should be adopted only in 
case of absolute impossibility to secure something better, and even 
then only as a temporary resort. It is not so objectionable in the 
country as in the city, if located far away from the well; but here the 
trouble is that it is usually placed too close to the well which furnishes 
the drinking water. In the country the teachings from hog pens, 
cattle yards, and manure piles frequently add to the contamination 
of the drinking water. It is impossible to set any safe distance at 
which a well may be placed from a privy, owing to the variable nature 
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strata or rock crevices. Impervious clay confines filtration within 
narrower limits. 

5. A cesspool is a receptacle for receiving and storing liquid 
sewage. It consists usually of an excavation dug in the ground, lined 
with masonry, and covered, into which the sewer from the house 
discharges. To prevent contamination of the surrounding soil and 
ground water, the cesspool should be made absolutely water-tight, and 
its contents should be removed whenever it becomes full. 

A leaching cesspool is one not made water-tight. The liquid 
contents partly leach away into the surrounding soil, arid often into 
sand or gravel strata, or crevices in the rock, which may carry the 
contamination to great distances. Owing to the offensive nature of 
the work of cleaning out cesspools, and to the expense thereof, cess- 
pools as a usual thing are deliberately made not water-tight. The 
owner congratulates himself if he strikes a crevice in the rock or a 
gravel stratum which prevents his cesspool from filling up, though 
even a little thought will often show that he is thus directly con- 
taminating the water vein which supplies his own or his neighbor's 
well. Even then he does not usually escape permanently the expense 
and annoyance of being forced to clean out the cesspool, for in time 
almost any crevice or porous stratum will clog so us to permit only 
partial escape of sewage. 

Leaching cesspools should be absolutely prohibited by law. 
They are even more dangerous than the privy, for the liquid sewage 
in them can penetrate further into the surrounding soil than the 
foecal matter of the privy vault. 

The frequent effect of cesspools and privies is illustrated in 
Fig. 3, which does not at all exaggerate conditions very frequently 
found in cities and villages. Often the tearing down of old buildings, 
prior to the erection of new, exposes to view the rear of lots, and 
shows sometimes a half-dozen privies grouped within a few rods of 
several wells. The nose and the eye give convincing evidence of 
foulness in such cases; and chemical or bacterial analyses are not 
necessary to demonstrate the danger in using the wells; but the same 
dangerous conditions pass unnoticed in many other places in the 
same city, because not exposed to casual view. In time, the whole 
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6. A dry closet is a privy having a tight, removable receptacle 
in place of the vault, and provided with means for covering the con- 
tents with dry dust, ashes, or lime each time the closet is used. Usual- 
ly a small shovel and a box are used to hold the dust or other absorbent 
material. Enough of the diy material should be used to absorb all 
liquids. The contents should be removed and hauled away in the 
tight box when it is full, to be emptied in a safe place or used for 
fertilizer. The dry earth closet is an improvement over the privy 
vault, but is not a safe or otherwise satisfactory arrangement. 

7. The pail system is one in which the faecal matter and urine 
are received in tight pails, which are removed daily, or at least every 
few days, by regular city employees. The pails are carried to some 
safe place, there 

emptied, and re- 
turn e d after 
disinfect ion. 
Although the 
pail system has 
been tried in 
America under 
exceptional con- 
ditions, it is en- 
tirely un suited 
for use here, and 

is almost never employed, even in Europe, where the people will sub- 
mit to the police interference necessary for satisfactory operation. 

8. Pneumatic systems of sewerage are those in which the sewage 
is forced through the street pipes by air, either by a partial vacuum, 
as in the Liermtr system (tried in Holland), or by compressed air, as 
in the Berlier system (tried in France). Neither system is used at 
all in America, or to any important extent in Europe. The expense 
of construction and operation, and the liability of all such mechanical 
appliances frequently to get out of order, make them unworthy of 
consideration. 

9. Crematory systems are devices for disposing of fa;cal matter, 
urine, and garbage on the premises, by drying and then burning. 
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of masonry, which is open to a chimney, as well as to the various 
closets in the building. The chimney is supposed to maintain a 
current of air out of the rooms in which the closets are located; this 
dries the material, which is then burned at intervals. 

Where sewers have not been available, crematory systems have 
been installed in many schools and other public buildings in the 
United States; but, while sometimes fairly satisfactory for a while, 
they are usually soon found to be troublesome, expensive, and danger- 
ous. The air-currents sometimes reverse into instead of out of the 
rooms containing the closets; danger ensues unless the burning is 
regularly attended to; and, without constant care in the attendance, 
the whole apparatus is likely to get out of order. Moreover, it is 
entirely unadapted to the disposal of liquid wastes such as those 
from sinks, washbowls, laundry basins, and bathtubs, which are a;" 
necessary to be taken care of as fecal matter and urine. 

In the foregoing paragraphs (Arts. 4 to 9), various makeshifts foi 
caring for sewage have been described which are not worthy the name 
of "systems," although the privy vault and the cesspool are in very 
wide use. We next come to the only methods for removing sewage 
which are at present worthy of serious consideration when planning s 
sewerage system. 

10. Water-Carriage Systems. Water-carriage systems of sewer 
age are those in which water is added to the faecal matter and othej 
foul wastes in such quantities as to permit of their rapid removal by 
gravity in sewers. As already stated, the water so added usually 
constitutes 99.8 per cent or more of the resulting sewage. 

Water-carriage systems are now so universally used for sewerage 
purposes, that usually the two terms may be considered synonymous. 
That is, in the present day, a sewerage system is practically always 
a water-carriage system. 

There are two kinds of water-carriage systems namely, the 
Combined System and the Separate System. 

11. Combined System. The combined system of sewerage is 
that in which the storm sewage flows in the same sewers with the sani- 
tary and the manufacturing sewage. The combined system came 
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in which separate sewers are provided for the storm sewage and for 
the sanitary and manufacturing sewage. 

13. Comparative Merits of Combined and Separate Systems. 
The separate system came into prominence about 1880. At that time 
and for many years following, there was an active discussion over the 
relative merits of the two systems, some prominent engineers advo- 
cating one, and some the other. At the present time, the discussion 
has died down, and sanitary engineers use both, adopting whichever 
is best suited to local conditions, and often using a combination of the 
two. 

In favor of the separate system, the following points have been 
cited : 

1. The sanitary sewage which constitutes the dry-weather flow 
of combined sewers is so very small in comparison with the storm 
sewage, that in circular sewers, which are the most economical to 
build, it forms merely a trickling stream, with little velocity, over the 
bottom of the large sewers required; while in the separate system the 
sewers are proportioned for this small volume, and the sewage conse- 
quently has good depth and velocity. Moreover, sanitary sewers are 
free from the sand and other street detritus which are inevitably 
washed into combined sewers during storms, and which are especially 
troublesome in forming deposits. Hence, in the separate system, 
it is easier to make sewers self-cleansing from deposits. 

2. Above the low-water line in combined sewers, the extensive 
interior surfaces of the large sewers required become smeared with 
filth in times of flood, which remains to decay and produce foul gases 
after the flood subsides. 

3. On account of the comparatively small size of the sanitary 
sewers of the separate system, it is easier to flush them so as to keep 
them clean. Automatic flush-tanks can bo used at small expense 
to do this very satisfactorily. 

4. On account, of the comparatively small size of the sanitary 
sewers of the separate system, the air in them is much more frequently 
and completely changed by the daily fluctuations in the depth of 
sewage and by the currents of air through ordinary ventilation open- 
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5. In case the sewage has to be purified, the separate system is 
e economical, because only the sanitary sewage need be treated, 
storm sewage being discharged into nearby natural watercourses. 

6. In small cities, and in large portions of large cities, the 
m water can usually be carried some distance in the gutters, and 
i removed by comparatively short lengths of storm sewers, laid at 
low depths and discharging into the nearest suitable natural 
srcourses. In such cases, a separate system of sewers will usually 
only a fraction, frequently only one-third, as much as a combined 
em. For small towns, the great cost of a combined system would 
n prohibit the construction of sewers entirely, or postpone it 
ost indefinitely, were it not that a separate system can bo built so 
iply. On this account alone, the introduction of the separate 
em of sewers has been of incalculable benefit in America. 

7. On account of their relatively small sixe, sewers of the 
irate system can be made almost entirely of vitrified .sewer-pipe, 
:h has the important advantages over brick sewers, of greater 
othness, of being impervious, of having few joints, and of ease in 
:ing the joints practically water-tight. It is impossible to make 
i a pipe sewer absolutely water-tight, and with brick sewers Hie 
culty is very much greater. 

In favor of the combined system, the following allegations, corre- 
iding to the above points, have been made: 

1. By making combined sewers egg-shaped with (lie .small end 
n, or by making a small, semicircular channel in the bottom 

Figs. 19, 24, and 25), the depth and velocity of tin; dry-weather 
can be made sufficient to cause the sewer to be self-cleansing. 

2. The coaling on the interior surface of large- scwcr.s above; 
low-water line is not dangerous, and in fact is of very little im- 
:ance. 

3. While it is true that the smaller, separate, sewers can be 
heel more perfectly for the some expense, the larger, combined 
ers arc more convenient for removing obstructions, and are Hushed 
very completely (though at too long intervals in dry weather) by 
floods of storm sewage during rains. 

4. In regard to ventilation, the larger volume of air over the 
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5. In case the sewage must be purified, it must be remembered 
that the early flow of storm sewage from the streets is foul, to some 
extent, from the droppings of animals and other surface filth; and it 
may in some cases be questionable whether this may not require 
purification in addition to the sanitary sewage. 

6. Wherever, as in the case of the business districts of large 
cities, it is necessary to provide as great a length of storm sewers as 
of sanitary sewers, it will be cheaper to build one set of sewers, as in the 
combined system, rather than two, as would be required in such 
districts with the separate system. 

The general conclusions of sanitary engineers at present regarding 
the relative merits of the separate and combined systems, are as follows : 

a. Either system can be made satisfactory from a sanitary 
point of view. 

b. The cost of a properly designed system, including means 
for safe disposal of sewage, should ordinarily decide which of the two 
systems should be built. 

c. On the basis of cost, the separate system is usually the better 
for small cities, for suburban and sometimes residence districts of 
large cities, and for all cases, even those of large cities, where the 
sanitaiy sewage requires treatment while the storm sewage can be 
safely discharged into nearby watercourses. The separate system 
has just been recommended for the city of Baltimore on this last 
account. 

d. Similarly, on the basis of cost, the combined system is usually 
the best for the business and other very thickly built-up districts of 
large cities, and, in general, where storm sewers must be coextensive 
with sanitary sewers; also for cases where both storm sewage and 
sanitaiy sewage require purification. 

e. Often a combination of the two systems can be made to 
advantage, storm water being admitted to the sewers only in certain 
portions of the system, such as the business districts. 

GENERAL FEATURES OF SEWERS 

14. Kinds of Sewers. Sanitary sewers are those constructed to 
carry foul waste liquids of human or animal origin that is, sanitary 
sewage. Since sewage of human or animal origin is most apt to 



SEWERS AND DRAINS 



Storm Sewer. 
8" . 



Court House 
Square _. 



precautions in design, construction, and maintenance, to render them 
safe. Manufacturing sewage is often, however, even stronger and 
more offensive than sanitaiy sewage, and hence requires equal pre- 
cautions. In the separate system, the manufacturing sewage should 
go into the sanitary sewers or into special sewers of similar character. 

Combined sewers are 
those constructed to carry 
both sanitary sewage and 
storm sewage. With the 
combined system, the 
manufacturing sewage 
also usually goes into 
the combined sewers. 

Storm sewers are those 
constructed to carry 
storm sewage only. 

An outlet sewer is one 
connecting a sewer sys- 
tem, or a part thereof, 
with the point of final 
discharge of the sewage. 
A inain sewer, or sewer 
main, is the principal 
sewer of a city, or of a 
large district thereof, into 
which branch sewers 
discharge. 

A sub-main sewer is a 
branch of a main sewer, 
receiving in its turn the 
discharge of smaller 
branches. 

A lateral sower is one not receiving the discharge of other sewers, 
hence serving only property closely adjacent. 

In Fig. 4, the various kinds of sewers above described are shown, 




Fig. 4. Klndsjof Sowers nnd Arrangement of 
Accessories. 



different outlets. 

In Fig. 5 are shown the intercepting sewers of the city of Chicago, 
built along the lake front to intercept the sewage in the sewers which 
formerly discharged into and polluted Lake Michigan, from which 
the water supply of the city is taken. From the intercepting sewers, 
the sewage is pumped into the Chicago River, which now discharges 
through the great 
Drainage Canal 
into the D e s - 
pi nines river, the 
Illinois River, 
the Mississippi 
River, and the 
Gulf of Mexico. 

16. General 
Description of 
Sewers. Sewers, 
as usually built, 
are smooth pipe 
or masonry con- 
duits, as nearly 
water-tight a s 
practicable, bur- 
ied in the ground 
as deeply as nec- 
essary to serve 
the adjacent 

houses and drain other territory tributary upstream. They are very 
carefully constructed to an exact grade line, determined by the engi- 
neer who made the sewer plans. 

Unless special circumstances require other forms, sewers are 
usually made circular, this shape giving the greatest strength and 
area for a given amount of material. For other shapes, and the 
circumstances to which they are adapted, see Figs. 19 to 25. 

The invert, of a sewer is the lowest point on the interior surface 
(being so called because the interior curve is there inverted). When 
the grade of a sewer is mentioned, or the elevation of the sewer at a 
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also sometimes called the flow line. 

Almost all sewers up to 24 inches' diameter, and many from 24 
to 36 inches' diameter, are made of vitrified or cement pipe. Above 
these sizes, concrete or brick masonry is ordinarily used. Stone 
masonry and iron pipe are also used, but only seldom. A comparison 
of these materials is given elsewhere in this paper. 

At intervals along sewers, manholes (Ait. 21) and lampholes 
(Art. 22) are placed to permit examination and repairs, and often 
flush-tanks (Art. 23) are provided to keep the sewers clean. In the 
case of storm sewers and combined sewers, either street inlets or catch- 
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Fig. 6. Street Sewer, Subdrain, and House Connection. 



basins (Art. 27) must be provided, for admitting the storm water to 
the sewers. These are usually placed at or near the curb corners at 
the street intersections. 

A general idea of the relation of a sewer to a building served by 
it, may be gained from Fig. 6. The sewer there shown is a pipe 
sewer. Usually all lateral sewers are made of pipe; and in the 
separate system, the submains and mains also, unless the city is quite 
large. 

17. Location of Sewers. Sanitary sewers are usually placed 
on the centur lines of the streets, so as to give equal fall from the houses 
on both sides. On this account, water, gas, and heating mains, 
storm sewers, and other conduits should be constructed far enough 
from the center lines not to interfere with the sanitary sewers. Not 
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infrequently the center of the street is found already occupied by other 
conduits which were located without proper foresight; and it is then 
necessary to place the sewer nearer to one side than the other. 

In cases of streets on side hills, it is sometimes necessary to place 
the sewer close to the downhill side of the street, in order to serve 
houses on thai side which are lower than the 'street grades. 

In a few cases of excessively wide avenues, especially if paved, it 
is cheaper to build two lines of sanitary sewers, one on each side, than 
to construct the longer house connections required. 

In any town having a fairly extensive system of alleys, careful 
consideration should be given by the sewerage engineer to the feasi- 
bility and desirability of locating part or all of the sanitary sewers in 
them instead of in the street. In Memphis, this plan was followed as 
far as practicable. It is not usually feasible to locate combined or 
storm sewers in alleys, because such sewers must receive storm water 
from the streets running in both directions, and hence must usually 
have the street inlets placed at the street corners. 

Streets vs. Alleys for Sanitary Sewers. Location of the sanitary 
sewers in the alleys has a great advantage in avoiding the tearing up 
of the streets and pavements for sewer repairs and for new house 
connections, which not infrequently causes them serious injury. 
Pavements are often ruined by the trenches dug for water, sewer, gas, 
and other connections. Also, if the sewers are in the alleys, the 
trenches for house connections do not cross the lawns in front of the 
houses. 

On the other hand, the system of alleys in the ordinary town is 
a public nuisance. They are usually filled mainly with manure piles, 
garbage, and debris of all descriptions; and they open through the 
middle of the blocks vistas which suggest most forcibly a neglected 
city dumping ground. Owing to their vile sanitary condition, the 
alleys are usually the first danger spots demanding attention when 
a town is threatened with an epidemic. Except in the business 
districts where they can be paved and policed, there is no necessity 
for alleys unless the lots are very narrow, for in almost every town 
there are sections which do without and never miss them. Teams 
can without inconvenience drive in from the front, along a cinder or 
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For the above reasons, it is often unwise to perpetuate, or perhaps 
even extend, the alley system by locating sewers in them. 

Again, the system of alleys, more often than not, is far from being 
as complete as the street system; and in such cases it will usually add 
considerably to the total length of sewers required to serve a given 
territory, if part of them are placed in the alleys. The alleys, also, 
are usually too narrow to permit the construction of sewers of con- 
siderable depth, without trouble as regards the excavated material, 
the handling of pipe, etc. Moreover, houses and the fixtures in 
them are usually so located that the house connection would be 
longer to the alley than to the street, requiring a deeper sewer for 
equal service. This, however, is not always the case. 

The sanitary engineer should study each town by itself, and 
decide this question after giving due weight to all these various con- 
siderations. 

18. Depth of Sewers: The depth of sanitary and combined 
sewers should be great enough to afford good drainage to the base- 
ments of all buildings. This will usually call for the tops of the sewers 
to be about 3i feet below the basement floors, as follows: 

MINIMUM DEPTHS FOR SANITARY AND COMBINED SEWERS 

Fall from sewer to house 2 ft. in. 

Fall from basement floor to house connection 1 ft. 6 in. 

Total from top of sewer to basement floor 3 ft. 6 in. 

For sewer laterals, add to the above for fall at sewer l_ft. OJn. 

Total from invert of lateral sewer to basement floor 4 ft. G in. 

For residence districts, add for ordinary-depth basements below 

street level 4 ft. in. 

Total minimum depth to invert of lateral sewers in residence 

districts S~ft. in. 

For business districts, add for ordinary-depth basements 8 ft. in. 

' Total minimum depth to invert of lateral sewers in business 

districts 1 2 ft. 6 in. 

Hence, under average conditions, the depth of sanitary and combined 
pipe sewers of 12-inch diameter and less, should be not less than 8-J 
feet in residence districts, and 12} feet in business districts. If, 
however, there is only a short stretch of low-lying ground on a residence 
street, it may be advisable to reduce the above depth, say to 6 feet as 
a minimun, when by so doing a very long stretch of sewer can be 
that much in denth throughout, and a larse savins- in cost 
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In the case of sanitary and combined sewers more than 12 inches 
in height, the above depths should be increased by the excess over 12 
inches, for the house connections should enter near the top of the 
sewer. 

In the case of storm sewers and of outlet and intercepting sewers, 
the depth will no longer be determined by the depth of basements 
alongside. In these sewers three other considerations determine the 
depth: (1) the depth at the upper end necessary to afford a good 
outlet for the sewage; (2) the grade necessary to give good velocity; 
(3) the depth necessary to prevent injurious heaving of the sewer 
foundations by frost. 

In regard to the third point, no danger need be apprehended of 
the sewer itself freezing up, even if it be laid practically at the surface, 
for a stream of warm, flowing sewage will not freeze. There will be 
little or no clanger of trouble from heaving, if the sewer foundation be 
four feet under ground; and many stretches of pipe sewers only two 
or three feet deep operate with entire satisfaction even in the northern 
United States. 

19. Subdrains. It has already been stated that sewers should 
be made as nearly water-tight as possible. Otherwise there would 
be danger of the sewage leaking out so as to contaminate the adjacent 
soil. Hence, while it is not possible at any reasonable expense to 
malce sewers absolutely tight, they should be built with the utmost 
care in this particular. 

Yet, when due care is used in this respect, the sewer is made 
unfit for performing another important duty that of draining away 
subsoil water so as to dry out unwholesome dampness from the.soil, 
and especially from wet cellars and from under and around houses 
built on low ground. 

In order to secure such drainage, and also, in case of wet ditches, 
to help remove water from the trenches during construction, it often 
becomes necessary or advisable to add to the sewer a subdrain. 

A subdrain is a line of drain tile or sewer pipe laid with open 
joints, in the same trench with the sewer. 

To allow connections with cellar drains to be made from both 
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With the above arrangement, special care should be taken to 
make the sewer joints tight, and there is some danger of slight leakage 
of sewage into the subdrain. Such leaks tend to stop themselves 
as tune passes. 

It is not safe to connect cellar drains directly with a sewer, even 
though they are trapped to prevent the sewer air from penetrating 
into and rilling the pores of the soil under houses. In dry times, 
there may be no water running in the cellar drains; and at such times 
the water in a trap may evaporate so as to unseal it. Cellar and 
foundation drains should be connected to the subdrain instead of to 
the sewer itself. 

The general relation of the subdrain to the sewer in the street, 
and the method of connecting it with the foundation drains, may 
be seen in Fig. 6. 

In construction, the joints of the subdrain should usually 
be wrapped with muslin to prevent the entrance of mud and sand. 
The cloth, of course, does not last long; but by the time it rots, the 
soil around the tile will usually have become recompacted so that there 
is no longer danger of its getting into the drain. In quicksand, it 
may sometimes be necessary to fill in fine pebbles or broken stone 
around the subdrain. 

20. House Connections. In Fig. 6 is also shown the method of 
connecting the sewer itself with the iron soil-pipe which drains the 
different plumbing fixtures, and which should ex- 
tend at least 6 feet outside the basement wall. The 
house connection should be a line of 4-inch vitrified 
sewer-pipe, laid at right angles to the sewer, with 
tightly cemented joints, and if possible to at least a 
2 per cent grade (that is, with a fall of 2 feet in 100 
Junction feet length). Some prefer 6-inch house connections: 

ofEouseConneu- 6 /> 1 > 

U sewer th ^ut tnese should not be allowed with S-inch sewers, 
as the house connection may then allow obstructions 
to be carried to the street sewer large enough to catch therein and 
cause stoppages. Atthe sewer, the house connectionshould turndown, 
by a 4-inch 45-degree elbow, into a 4-inch Y-junction laid so as to 
slant upward 45 degrees all as shown in Fig. 7. This slant upward 
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In case the sewer is more than 12 feet deep below the street 
surface, the expense of digging down to it in making house connec- 
tions would be so great that it is usually better, while the trench is 
open during sewer construction, to put in a 
deep-cut house connection, as shown in Fig. 8. 
In this case, sewer pipe must be used from the 
subdrain also, if such a drain is used; and care 
should be taken to turn the bells of the subdrain 
connection down so that the plumbers need 
make no mistake in the connections afterwards. 

In sewer construction, a Y-juuction for a 
bouse connection (or a deep-cut house connec- 
tion, if the sewer is over 12 feet deep), should 
be conveniently located opposite each lot on 
each side of the sewer; and the ends should be stopped with vitrified 
stoppers, covered over with sand and then cemented in. Full and 
accurate records must be kept of the exact locations of these con- 
nections, so that they can be found without trouble at any time. 

No person should be allowed to cut or break into a pipe sewer 
for making house connections or any other kind of junction. If there 
is no Y or T-branch already set for the connection, a full length of 
pipe should be broken out and the proper Y or T-branch inserted. 
A skilful workman can readily do this by breaking off one-half the 
bell of the new pipe, and of that of the old piece into which it must 
be inserted, and turning the new piece half around after insertion. 
The joints must then be re-cemented with great care. 

21 . Manholes. It has already been stated (Art. 16) that man- 
holes must be placed at intervals along sewers, to permit of examina- 
tion and repairs. These manholes are usually circular brick wells, 
with Portland cement concrete bottoms and heavy cast-iron covers, 
as shown in detail in Fig. 9. They mu st be large enough at the bottom, 
and for a couple of feet above the top of a pipe sewer, to permit a 
man to work comfortably. Four feet in diameter is a satisfactory 
size. Sometimes the manholes are made elliptical at the bottom, 
with the long axis lengthwise of the sewer; but this form is more 
difficult to build. Above the point mentioned, the sewer may be 
drawn in gradually to a diameter of about 2 feet 9 inches, at a point 
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ually be perforated with 1-inch holes, to permit ventilation of the 
wer; and immediately below it, there should be hung a heavy cast- 
m dustpan, to catch any dirt entering through the perforations. 

There should be a ladder of iron rungs built into the walls, an 
own in Fig. 9. 

The channels in the concrete bottom should be very carefully 
nned to give smooth, true, circular channels. They are some- 
nes lined with split sewer pipe.. The benches at the sides of the 
annels should slope down towards the channels, as .shown in the 
;ure. 

The concrete for the bottom may be made of 1 part Portland 
ment, 3 parts sand, and 5 parts of broken stone. All the brick - 
. work should be laid with tight fthovi 1 

C.I. Cover( Perforated) ... 

joints, in l-to-3 Portland cement mor- 
tar; and the manhole walls should be 
plastered both inside and outside with 
l-to-2 Portland cement mortar. 

Should sudden drops in (lie sewer be 
desirable, they can be made ;it drop 
manholes, in the manner shown by the 
broken lines of Fig. 0. 

In the case of large masonry sewers, 
which often are many feet in diameter 
the manholes may be joined directly 
;.e. Sectional Elevation and pian to the masonry of the upper part of 

of Sower Manhole. ill 

the sewer. 

Opinions of sanitary engineers differ somewhat as to the distance 
art at 1 which manholes should be placed. In general, a manhole 
Diild be placed at all junctions of sewers, and at every change of 
ide or alignment in all sewers but those large enough to be entered 
idily for cleaning. This means that sewers should ordinarily be 
rfectly straight between manholes, to facilitate inspection and 
Dairs, all changes in both grade and alignment being made at the 
inholes themselves 
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where it is especially objectionable to have the street dug up for repairs, 
manholes should be placed at least as often as every city block that 
is, 300 to 400 feet apart. In the other parts of the system, some 
engineers leave out every other manhole where the grade and align- 
ment are straight, putting manholes at least every two blocks. The 
intermediate manholes left out are replaced by lampholes (Art. 22) 
to save cost. In Figs. 4 and 38, the above arrangement of manholes 
is shown in two actual sewer systems. 

22. Lampholes. The lampholes which, to save cost, are some- 
times adopted in place of part of the manholes, consist each of a 
vertical line of sewer pipe, with cemented joints, reaching to the street 
surface, as in Fig. 10. Usually 8 inches is the min- 'Magf^y** 
imum diameter for this pipe, which is cemented at , . T c , cmCTel<( 
the bottom into a regular sewer-pipe T-junction. 

Some concrete should be placed under and around 
this tee for a foundation. At the street surface, there 
should be an iron casting similar to a manhole cast- 
ing, but smaller, as shown in Fig. 10. 

mi xi rir iu j.i Fig. 10. Lampholo. 

ihe earth, m rehllmg, needs to be very thor- 
oughly tamped around the lamphole; and the lamphole casting should 
not be set until the material is thoroughly settled. 

The object of the lamphole is to permit of inspection of the sewer, 
in determining whether it is clean and in locating stoppages. While 
its name suggests the lowering into it of a lamp, a beam of sunlight 
reflected into it from a mirror is more convenient. 

A lamphole usually costs about $30 to 835 less than a manhole. 

In Figs. 4 and 38 the above arrangement of lampholes in two 
actual sewer systems may be seen. 

23. Flush-Tanks. Near the upper ends of sewers the flow of 
sewage is very small, sufficient only to make a shallow, trickling 
stream, liable not to be able to carry along the solid matter in the 
sewage so as to prevent deposits. An 8-inch lateral sewer in a resi- 
dence district in a small town, even if laid at the minimum grade, 
would usually have an average depth of flow in the upper two and one- 
half blocks of less than one inch. Hence it is desirable, though not 
always absolutely necessary, to provide some special means for 
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regularly flushing the upper portions of sewer laterals, to make them 
self-cleansing. 

Again, in low-lying, level districts, it may be necessary, on account 
of the lack of fall, to lay the sewers at such slight grades that the 
velocity is insufficient to prevent deposits. Here, too, some special 
means should be provided for regularly flushing the sewers. 

In the case of pipe sewers, such as are ordinarily used for the 
laterals in all systems, and for most of the mains in separate systems, 




Fig. 11. Sewer Flush-Tank with " Do La Hunt " Adjustable Siphon. 

the most efficient and reliable means for securing regular flushing is 
the use of automatic flush-tanks. 

A flush-tank is a masonry cistern built in the street, above the 
grade of the sewer, filled by a constantly running stream of water 
brought by a small pipe from the water-supply mains, and suddenly 
emptied by automatic devices into the sewer whenever the high-water 
line is reached. 
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for two or three blocks. When made separate from manholes, flush- 
tanks are usually circular and of the general design of the masonry 
tank shown in Fig. 11. It is usually better, however, to combine the 
flush-tank with a manhole, as is shown by the masonry tank and man- 
hole in Fig. 12. This permits inspection of the flush-tank and sewer, 
and is cheaper than to build manhole and flush-tank separate. 

The bottoms of flush-tanks arc usually of Portland cement con- 
crete, and the walls of brick laid in Portland cement mortar. The 




Fig. 13. Combined Flush-Tank and Manhole with Special "Miller" Siphon. 

tanks should be plastered inside and outside as described for manholes 
(see Art. 21). Special care should be used to make flush-tanks abso- 
lutely water-tight. 

The water is usually brought to the flush-tank by a -J-inch gal- 
vanized pipe from the nearest water main. This pipe must be laid 
below the frost line (5^- to 7 feet deep, in the northern part of the 
United States), but should be turned up after it enters the flush-tank 
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The flush-tank may be prevented from freezing by being con- 
nected with the sewer above the high-water line, as shown in Figs. 11 
and 12, so as to admit the warm air from the sewer. 

It is a quite common practice to place flush-tanks at the heads 
of all laterals, as illustrated in Figs. 4 and 38. While some engineers 
dispute the necessity for this, it must be admitted that such an arrange- 
ment will be of great benefit, and its adoption is here advised for most 
cases. 

In Fig. 38 the \ise of flush-tanks is shown at certain half-way 
points on the long laterals. The necessity for this arose from the 
fact that the sewers were not to be completed to the north ends of the 
laterals for some years after the southern portions were built. 

The writer of this paper has used flush-tanks with success and 
great benefit, at intervals of about two or three blocks on sewers laid 
at grades below those considered necessary to make the sewers self- 
cleansing, though part of the flush from the intermediate tanks flows 
some distance upstream at each discharge. 

The flush-tanks of a sewer system should be frequently in- 
spected after the sewers are put into operation, and should be care- 
fully kept in working order. The things needing most faithful watch- 
ing are: first, the automatic discharging apparatus; and, second, the 
supply of water. The faucet admitting water may readily become 
choked up, putting the flush-tank out of service, or, on the other hand, 
may get wide open, wasting thousands of gallons of water every day. 

24. Automatic Flushing Siphons. The reliability of flush-tanks 
in actual use will depend upon the frequency and care Avith which they 
are inspected and kept in working order, and especially on the relia- 
bility of the automatic discharging apparatus. No discharging 
apparatus having moving parts should be used in flush-tanks. Such 
apparatus is too likely to get out of order. 

In Figs. 11 and 12, scwcr siphons are shown for automatically 
discharging the Hush-tanks suddenly whenever they fill to the high- 
water line. Such siphons have no moving parts whatever to get out 
of order, and should always be employed witli flush-tanks. 

In Fig. 11 the four ordinary parts of a flushing siphon are indi- 
cated. All four are usually iron castings, and must be air-tight. 



SEWERS AND DRAINS 27 

short legs, before the bell is placed in position. The main trap must 
be set plumb. The auxiliary siphon serves to ensure, at the end of 
the discharge, the venting of the siphon that is, the free admission 
of air to the inside of the bell. With clear water, the auxiliary 
siphon is not always used; but it should be used whenever the siphon 
is to be used with raw sewage. 

In the working of the siphon, the water in the flush-tank con- 
fines the air inside the bell and above the water in the main and auxili- 
ary traps, and puts it under increasing pressure as the water rises. 
When the high-water line in the flush-tank is reached, this pressure 
becomes so great that the water in the auxiliary trap is forced down 
to the very bottom of the trap, and the confined air then blows out 
of the short leg of the auxiliary trap, thus releasing the air-pressure 
inside the bell, which up to this time has held back the water in the 
flush-tank. The water in the flush-tank then rushes out into the 
sewer through the main trap, and by siphonic action will continue to 
flow out until drawn down to the level of the bottom of the bell. Air 
then enters the bell through a small sniff-hole provided near the bottom 
of the bell for this purpose, breaking the siphonic action that is, 
venting the siphon. 

In case a siphon is used for raw sewage, there is often difficulty 
in securing satisfactory venting of the siphon at the close of the dis- 
charge; but this trouble can be remedied by using an auxiliary siphon, 
as shown in Fig. 11, and as illustrated by broken lines for the "Miller" 
siphon in Fig. 12. 

In the Miller siphon, shown in Fig. 12, there is no auxiliary trap; 
but at high-water line the air-pressure in the main trap becomes so 
great that a bubble escapes, taking with it enough water from the 
short leg to start a sudden rush of water from the tank into the main 
trap, which suffices to establish siphonic action. This greatly simpli- 
fies the siphon; and the principle can be relied upon for siphons not 
larger than about eight inches internal diameter of the main trap. 
Larger siphons should have auxiliary traps. 

In some siphons as, for example, the Rhoads-Miller the 
auxiliary trap is cast as a part of the main trap, out of which it 
opens below the floor of the tank, being entirely buried out of sight 
and reach in concrete. An obiection to auxiliary traps such as shown 
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stopper! up. However, they make the action of large siphons more 
certain. 

25. Hand-Flushing of Sewers. For large sewers, flush-tanks 
and siphons would have to be extremely large to be effective. Even 
in small sewers the effect of the flush will not be great for many blocks 
below the tank. Some engineers doubt the necessity for very exten- 
sive use of flush-tanks. When flush-tanks are not properly inspected 
and regulated (as to the feed faucet), they sometimes waste great 
quantities of city water. For these reasons, and sometimes to save 
cost, hand methods are sometimes relied upon for flushing sewers. 

The most convenient, economical, and effective hand-flushing 
device is a connection with a water main by a water pipe of size large 
enough to flush the sewer very thoroughly. The only labor then 
required is that necessary for opening and closing the valves on this 
pipe. Such a flush, continuing much longer than the discharge of a 
flush-tank, can be made effective through a long stretch of sewer. 
The objections are the trouble and the danger of neglect inherent 
in hand work, and the usual greater length of time between flushings. 
To flush the sewers daily would be very expensive, both as to labor 
and as to the large amount of water needed. 

Occasionally, very favorable local circumstances may permit of 
the admission at will of large volumes of water for flushing purposes 
from a stream or lake higher than the sewer. 

In some cases, hand-flushing is done by temporarily damming 
up the sewage' itself, and then suddenly releasing it when sufficient 
head has been secured. 

A fire hose run to a manhole from a nearby hydrant may be the 
resort in other 'cases. In extreme cases, water has even been hauled 
to the sewer in tanks, for flushing. 

26. Sewer Ventilation. More fear used to be felt of the danger 
of sower gas (more properly termed sewer air, sec Art. 1) in communi- 
cating disease, than medical knowledge warrants at the present time. 
Nevertheless, it is very important, not only from the sanitary but 
from many other points of view, that sewer air should be as pure as 
possible; and this requires good ventilation of the sewers. Fresh-air 
currents in the sewers should be maintained in some reliable way. 

One method of securincr this is to use nerforatccl manhole covers 
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tionable odors out into the street; but with well-designed and well- 
constructed sewers, well flushed and well ventilated, there will be no 
cause for complaint. If there are seriously objectionable odors from 
the manholes, such odors should be considered valuable as notices 
that the sewers are in dangerous condition, demanding immediate 
work to make them safe. Sewer air escaping into streets through 
manhole-cover perforations, is at once so diluted by fresh air as not 
to be dangerous to the health of passers by. 

Another effective means for securing good ventilation is to 
extend the cast-iron soil-pipes (which form the main drainage pipes 
in the plumbing systems of houses) untrapped and full size through 
the roof. Figs. 4 and 35 show the omission of traps on the soil pipe. 
In Fig. 35, however, the use of a disconnecting trap, to disconnect 
the sewer air from that in the house plumbing pipes, is shown by 
broken lines. In case this is used, a ventilating pipe for the sewer 
should be extended up the sides of the house from the sewer side of 
the trap, and a fresh-air inlet provided on the house side, both as 
shown by the broken lines in Fig. 35. 

The use of perforated manhole covers and untrapped soil pipes 
extending through the roofs, is all that is required to secure good 
ventilation of the sewers, the house connections, and the soil pipes 
themselves. Their use provides a large number of openings at 
different levels; and the temperature of the air in the sewers is prac- 
tically always different from that above the ground. Hence air- 
currents are maintained for the same reason that chimneys cause 
draughts for fires, and a good circulation of air is maintained. 

In the past, experiments in sewer ventilation have been made 
with tall chimneys, fan blowers, etc.; but such devices are entirely 
unnecessary, are very costly, and are usually unsuccessful on account 
of the very large number of openings into the sewer, which limit 
the air-currents produced by such devices to short distances. 

27. Street Inlets and Catch=Basins. In the case of storm sewers 
and combined sewers, means must be provided for admitting the 
storm water to the sewers from the streets. For this purpose, either 
sired inlets, as shown in Fig. 13, or catch-basins, as shown in Fig. 14, 
may be used. If the water can be allowed to flow one block safely 
in the surface gutters, the inlets for storm water would need to be 




Plan 
13. Street Inlet. 



gutters for two or even a greater number of blocks without injury, 
thus greatly reducing the number and cost of storm sewers and of 
inlets for storm water. 

The simplest and least expensive arrangement for admitting 
storm water is the street inlet, which, as shown in Fig. 13, is a mere 
branch sewer, with a grated opening from the 
street. Besides costing less, the street inlet is 
often preferred for sanitary reasons, as it does 
not retain foul, unsanitary deposits, as does the 
c^.tch-basin. 

The catch-basin, shown in Fig. 14, is designed 
to catch the sand, dirt, and other heavy street 
detritus, and prevent their entering the sewer. 
Unless catch-basins are frequently cleaned, 
however (which is very seldom the case), they 

fail almost entirely in this; and us they are usually well filled with 
more or less foul deposits, they are condemned by many engineers. 
When street inlets and catch-basins are left untrapped, as shown 
in Figs. 13 and 14, they assist in the ventilation of the sewers. This 
is sometimes objected to on account of the opportunity for the escape 
of foul odors, and traps are introduced in 
both, as shown by the dotted lines in Fig. 
14, to prevent ventilation of the sewers 
through the storm inlets. If the sewers 
are kept in as good condition as they 
should be, there will be no good ground for 
such objections. 

28. Inverted Siphons. It sometimes 
becomes necessary or desirable to carry 
a sewer down below the regular grade line, 
to pass under some obstacle or depression, 
and to raise it again to the regular grade line beyond. Such a stretch 
of sewer will necessarily flow full and be under some pressure. It 
is called an inverted siphon. The necessity for the use of the in- 
verted siphon may be occasioned by some stream, by railway tracks, 
by another sewer, by a large water main, or sometimes merely 
by a low stretch of ground which happens to lie at such a level 
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Pig. 14. Catch-Basin. 



Inverted siphons have often been constructed and operated 
successfully. It is wise, however, to take certain precautions in their 
design and construction, as otherwise serious trouble may be ex- 
perienced with them. 

First, as to material, it may be said that ordinary sewer pipe is not 
well suited to carry sewage under pressure, on account of the great 
difficulty in making absolutely tight joints, and on account of the 
brittle and unreliable nature of the pipe as to resistance to bursting 
pressures. If used under pressure, pipe sewers should be subjected to 
only a few feet of head, and all joints should be thoroughly encased 
in impervious Portland cement inortar and concrete, reinforced with 
imbedded steel bands. Brick masonry is still less suited to with- 
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Fig. 15. Sectional Elevation auil Plan of Inverted Siphoii. 

stand bursting pressures. Ordinarily iron pipe should be used for 
inverted siphons. 

Second, it is especially important to insure a current in the 
inverted siphon sufficiently rapid to prevent deposits. If the flow 
is light at first, to increase afterwards, as is often the case, it is well 
to divide the siphon into two or more pipes with valves on each, so 
that the entire flow can be turned into one at first. If it is easy to 
add the second pipe in the future, it may often be left out at first. 
Thus in Fig. 38, the inverted siphon from the 18-inch outlet sewer to 
the scp*tic tank is at present only an 8-inch cast-iron pipe, with pro- 
vision for adding a 12-inch cast-iron pipe later. 

Third, the design should be such as to permit ready access for 
inspection and removal of obstructions. The inverted siphon should, 
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if possible, be so planned that the flow of sewage can be diverted for 
a short time, cither into one pipe, or entirely away from the siphon; 
and the siphon should drain to a low point from which the contents 
can be removed by gravity through a blow-off or by being pumped out. 
Where feasible, and especially where it will be very difficult (as under 
a stream) to dig down to the siphon in emergencies, the siphon should 
be made absolutely straight in grade and alignment, and a manhole 
placed at each end. 

In Fig. 15 is shown an outline of an inverted siphon designed 
according to the above principles. 

Where the siphon can readily be opened for repairs, as is the 
case with the one in Fig. 38, such expensive construction need not be 
resorted to. The one in Fig. 38, which carries sewage across low 
ground to a sewage tank about seven feet above the surface, is laid 
at an average depth of about six feet, and neither the grade nor the 
alignment is straight. It drains, however, to a low point, where a 
blow-off into a sewer is placed. 

29. Outlets for Sewer Systems. We have heretofore discussed 
the house connection, and the laterals, submains, and main sewers, 
with their manholes, flush-tanks, and other accessories. We come 
next to the outlet, which, though not considered first here, would be one 
of the first things a sewerage engineer would have to consider in 
designing a sewer system. 

Where possible, all of the sanitary sewage or combined sewage 
of the city should be led to one outlet, as the cost of disposing of it 
properly may be lightened thereby, and as the danger of injunction 
suits and other legal difficulties arising from damages from irnpurified 
or only partially purified sewage may be multiplied with the number of 
outlets. Often this will be possible by constructing comparatively 
short lengths of deep sewers where at first sight the topography would 
seem to make it impossible to secure one outlet. The size of the city, 
as well as the topography, will affect the number of outlets. 

Storm sewage in the separate system can usually be discharged 
through a number of outlets into nearby natural watercourses. 

Great effort should be made to secure an outlet or outlets for the 
sewer system low enough to drain all parts of the city by gravity. 
Pumping of the sewage or a material part of it, will mean a con- 
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pay the interest on a large initial expense to secure a gravity outlet. 
Besides, there is the danger of such apparatus failing at critical times. 
Usually effort is made to secure, if possible, an outlet into a 
considerable stream or body of water, even if the sewage is to be 
purified. 

30. Sewage Disposal. Heretofore, sewage has been disposed of, 
in the great majority of cases, by simply emptying it into the largest 
available stream or body of water near at hand. Such serious 
contamination of natural waters has resulted from this practice, that 
at the present time much more attention than formerly is being 
paid to sewage purification; and usually the outlet plans should be 
made with the expectation that some method of purification will 
have to be adopted in the future, if not at present. 

Sewage disposal is discussed further on, at much greater length 
(see Arts. 110 to 124). It will only be said here that the methods at 
present in favor almost all involve passing the sewage through large 
tanks, and then through some form of filter. 

SEWER MATERIALS AND CR05S=SECTIONS 

31. Sewer Materials. Sewers 24 inches an diameter and under, 
are usually built of vitrified sewer-pipe. A 24-inch pipe sewer, laid 
to a fall of 0.2 feet in 100 feet, will carry the sanitary sewage, under 
average conditions, of 29,000 people; and hence it is evident that in 
separate systems, all the sanitary sewers will be made of pipe, except 
a few main and outlet sewers in large cities. Considerable percentages 
of storm sewer and combined sewer systems will be pipe sewers also. 

Occasionally cement sewer-pipe is used instead of the vitrified 
pipe. 

Sewers 30 inches and larger in diameter, are most frequently 
built of brick. Pipe is sometimes used, however, for 30-inch to 36- 
inch sewers. 

Concrete has of late years been growing in favor, to take the place 
of brick in sewer construction. 

Stone was formerly used to a considerable extent for sewers; 
but on account of its roughness, and the great cost of cut-stone 
masonry, stone is suited only for backing brick linings in larger sewers. 
Even here, concrete would now ordinarily be employed, as both 
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Occasionally, as in the case of submerged-outlet sewers into 
bodies of water, or sewers across marshes on soft foundations, wooden 
stave pipe is used for sewers. These pipes are made of pieces of 
timber, usually about two inches by four inches in size, put together 
breaking joints in the field, and hooped at regular intervals with iron 
bands which can be screwed tight. Wood should be used only where 
it will be wet all the time, to prevent rotting. 

Cast-iron pipe, such as is used for water mains, is often adopted 
for short stretches of sewer under railways or streams where great 
strength is essential; for inverted siphons; and in cases where abso- 
lutely water-tight joints are essential, such as submerged lines in lakes, 

harbors, and 
stream crossings, 
or where there is 
much ground 
water. 

32. Vitrified 
Sewer=Pipe. Vit- 

* Bend or curve rified SCWCl'-pipe 

has many excel- 
lent qualities for 
sewer use. It is 
hard,impervious, 
smooth, strong, 
does not decay 

or disintegrate, and is not affected by chemicals. It has few joints 
as compared with brickwork, and these joints are of convenient 
shape to make practically water-tight. Vitrified sewer-pipe is readily 
handled and laid in sewer construction. The materials of which it is 
made are widely distributed, and hence the cost of the pipe is 
reasonable. 

In Fig. 16 are shown the general forms of the straight pipe and 
also of the special fittings (sewer-pipe specials') most commonly used 
in sewer construction. 

In Table I (page 35) are given standard dimensions for straight 
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Pig. 16. Vitrifled Sewer-Pipe and Specials. 



paving brick, so as to produce an "incipient vitrification," a softening 
and running together of the particles of clay, which gives, on cooling, 
a very hard, impervious, and strong structure. Smoothness of 
interior and exterior surfaces is secured by the use of salt during the 
process of burning, so as to produce a "salt-glazed," glassy skin. 

TABLE I 
Standard Dimensions for Sewer Pipe 
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The bells are made large enough to allow an annular space for cement, 
ranging from f inch thick for 8-inch pipe to J inch for 30-inch pipe. 
Smaller sizes of pipe, down to 3 inches in diameter, are made. 
Double-strength pipe is used only in cases requiring unusual strength. 

Vitrified sewer-pipe must be carefully inspected, piece by piece, 
just before being used in the sewer, all poor material being rejected. 
Some of the points to be noted in making the inspection are as follows: 

(1) The pipe should be straight, and true in shape. 

(2) The pipe must have a hard-burned, strong internal structure 
showing incipient vitrification. Small pieces may be chipped out of 
occasional lengths to test this; and the color will also be a guide 
after the inspector has become thoroughly familiar with the make 
of pipe being used. 

(3) The hub and socket ends of adjacent pipes should fit to- 
gether well, leaving at least the spaces for cement given under Table I. 

(4) There must not be on the lower half of the interior of the 
sewer any lumps, blisters, or excrescences. A few may be allowed, 



with a light hammer, if it does not give a clear ring, the presence of 
invisible cracks may be suspected. 

(6) There must be no broken pieces of material size, from 
either the hub or the socket ends, nor any at all which cannot be 
turned to the upper half. 

Nothing of human, construction can be perfect, and sewer pipes 
are no exception to the rule. Hence the pipe inspector must have 
good judgment and considerable experience to draw the line prop- 
erly between important and unimportant defects. In clause 25, Art. 
93, of the sewer specifications given hereinafter, some definite rules are 
laid down to govern inspectors in this particular. 

Vitrified pipe can be secured in 2, 1\, and 3-foot lengths. The 

longer the lengths, the fewer the joints, which is a material advantage. 

33. Joints in Pipe Sewers. The joints are the weakest points 

in pipe sewers, and should be made with the utmost pains to secure as 

nearly as practicable an absolutely 
i Mortar water-tight job. In Fig. ] 7, the upper 
joint shown illustrates the form com- 
monly employed. 

In the bottom of the trench, which 

Ceme-nt Mortar ' 

should be rounded to fit the under part 
=tin r joint f ' ne sewer pipe, ball-holes are dug for 

Fig. 17. joints in pipe sewers, all bells, to permit the joint on the un- 
der side of the pipe to be made prop- 
erly, and to give the pipe a bearing on its full length instead of 
merely on the bells. Before the spigot end of the pipe to be laid 
is entered into the bell of the last pipe laid, it should be wrapped 
with a gasket of hemp, oakum, or jute, as shown in Fig. 17, so 
that the inverts of the two pipes will match in a smooth line when 
the pipe is entered, and so as to prevent the soft cement mortar 
from being forced up through the joint to project into the pipe. The 
gasket also assists in making the joint water-tight, especially if there 
is water in the trench. Disastrous results have often followed the 
omission of the gasket, which should always be used. 
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After the pipe is entered and brought exactly to grade, Portland 
cement mortar, mixed about 1 to 1 or 1 to 2 with sand, should be 
calked into the joint, to fill it absolutely full, and should he beveled 
off on the outside, as shown in the figure. Special care should be 
taken on the under side of the pipe. Immediately after placing the 
cement, the bell-hole should be packed full of sand, so as to support 
the cement on the under side of the pipe till it has set. It is best to 
keep the cementing back two or three lengths of pipe from the pipe 
laying, to avoid danger of the cement being broken in placing the next 

Pipe- 
Without the most careful watching of every joint during con- 
struction, the workmen are sure to slight the joints. An inspector 
should be kept constantly on the work. 

In the lower part of Fig. 17 is shown the ring joint,, formerly pre- 
ferred by some engineers, but now very seldom used. It is more 
costly than the ordinary form. 

Various joints have been invented and used to a limited extent, 
which include simple beveling of the ends of the pipe without using 
bells, the use of grooves at one end with corresponding projections 
at the other end, etc. Sometimes the exterior of the spigot end and 
the interior of the bells are grooved and made rough in the ordinary 
form of joint. This is an advantage in holding the cement, and in 
securing a water-tight job. 

34. Cement Sewer-Pipe. Ever since the early use of pipe sewers 
in the latter half of the nineteenth century, cement pipe has been used 
to some extent for sewers; and recently there seems to be a revival 
and extension of its use. Experience has shown that cement is a very 
suitable material for making sewer pipe, and that cement pipes, 
when well made, of first-class materials, give excellent satisfaction 
for sewers, and are durable and not disintegrated by the sewage. 
The manufacture of good cement sewer-pipe, however, cannot 
be successfully carried on by men who do not have the necessary 
skill, which is to bo gained only by experience in this particular work; 
and even skilled manufacturers will not be successful unless both the 
cement and the sand used are of first-class quality, nor unless plenty of 
cement is used. Much poor cement pipe has been made, because 
these almost self-evident facts have not been understood; and in this 
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In general it may be said that the sand should be clean, sharp, 
and coarse, and that it should contain a considerable proportion of 
fine pebbles, smaller than a cherry-pit. Only the best Portland cement 
should be used, and the mortar should not be weaker than 1 to 3. 
The mixing must be very thorough, as also the tamp- 
ing into the moulds. 

Two general kinds of cement sewer-pipe are made. 
In one, just coming into use, the pipes are made con- 
tinuously in the ditch. A form of moulds is used to 
Fic.18. circular ' ve ^ Ie con ' ec t shape and size, which can be forced 
?QKersofn"un; ahead as the work progresses; and there are no joints. 
low-d. olnas ' It is too soon yet to tell how successful this plan may be. 
In the more common form of cement sewer-pipe, the 
pipes are made in a factory, in pieces of the same length as vitrified 
pipe. Usually, comparatively little water is used in mixing, in order to 
permit immediate removal of the pipe from the moulds. 
While such pipe are curing (setting), the omitted water 
must be supplied by frequently wetting them, or the 
process of setting and hardening cannot go on properly. 
Many cement sewer-pipes of this kind are spoiled in the 
curing. Fig. 19. 

. . . Egg- Shaped 

Cement pipe are now made with bells tor the loints, uricii com- 

11 . bmeil Sewer. 

the same as vitrified pipe. The manufacture of specials, 
such as the Y-junctions required in such numbers for house connec- 
tions, is still in unsatisfactory condition. 






U2 Pipe 

fig. 20. Circular Brick Sewer with Sub- 
drain, Qitli Street. Brooklyn, N. Y. 



Fig. 21. Section of a Large Sewer !n 
St. Louis, Mo. 



The body of a cement sewer-pipe is of much weaker material 
than that of which vitrified pipe are made; and the thickness of cement 
pipe should be much greater than the thickness given in Table I for 
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35. Typical Cross-Sections of Large Sewers. In Figs. 18 to 
25, inclusive, arc shown some typical designs for sewers too large to 
be constructed of sewer pipe. 

In Fig. 18, the common circular form is shown. This form is 
more economical to construct than any other when good foundations 





Fig. 22. Ingersoll Kun Sewer with Low 
Headroom, Des Moiues, Iowa. 



Fig. 23 Dry-Run Sewer, 
Waterloo, Iowa. 



can be had, for the circle gives a larger area and velocity of flow when 
full than any other shape having the same circumference. 

In the case of combined sewers, however, the dry-weather flow 
of sewage is so very small, in comparison with the size of the sewer, 
that it makes only a shallow, trickling stream of little velocity, and the 
sewer will not be self-cleansing. For such sewers, this difficulty can 
be overcome by the use of the egg-shape of sewer, shown in Fig. 19. 
This shape has a circular inv rt having a radius only half that of the 
top; and the depth and velocity of the dry-weather flow will be the 
same as in a circular sewer of this smaller radius, while at the same time 
the capacity in time of flood is equivalent to a much larger circle. 

In Fig. 20, a favorite type of design for very large circular sewers 





Fig. 24. Old Typo of Main Sowers, 
Paris, France. 



Fig. 25. New Type of Sewers, 
Paris, France. 



is shown. For such large sewers, the upper half constitutes an arch, 
which exerts heavy pressures or thrusts horizontally outward against 
the sides of the sewer at the height of the center. To withstand these 
thrusts, the masses of masonrv backinsr shown in the figure are added. 
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In the large sewers, too, it usually is not practicable to round the 
bottom of the trench to fit the circular shape, as is done for smaller 
sewers; and hence the flat foundation, also shown in the figure, is 
adopted. In soft materials, it often becomes necessary to drive piles 
to carry the weight of sewers. 

In Fig. 21 is shown the favorite design for large sewers. For 
reasons given in discussing Fig. 20, the foundation is necessarily 
made flat; and with this shape of foundation, Fig. 21 will give a 
larger area and capacity for the same amount of material than Fig. 20, 
other conditions being the same. Also, Fig. 21 requires less head- 
room than Fig. 20 for the same capacity which is often of great 
importance in the case of these large sewers. The invert of Fig. 21 
is not so well suited to prevent deposits as that of Fig. 20; but in the 
case of these large sewers, there is usually a large flow even in dry 
weather, so that this point may be of little importance. 

In Fig. 23 we have an example of the use of concrete for a large 
sewer of the general type shown in Fig. 21, and just discussed. 

In Fig. 22 we have an extreme case of low headroom, secured by 
making the top an absolutely flat slab of concrete, reinforced with 
steel. In this case the bottom of the sewer was necessarily located 
at a very shallow depth below the stivct, while the required size of 
sewer was large. 

Finally, in Figs. 24 and 25, are shown two typical cross-sections 
of the famous sewers of Paris. The large main shown in Fig. 24 acts 
not only as a sewer, but also as a subway for the water mains and for 
other purposes. The entire ordinary flow of sewage is confined 
within the cunelte, or comparatively small channel shown in the 
bottom. The ledge on each side serves for the passage of workmen 
and of cleaning carts, flushing devices, etc. The section shown in 
Fig. 25 is a later type, and is more nearly self-cleansing. The dirt 
in the streets is washed into these sewers by the use of hose, and 
special conveniences for cleaning it out of the sewers are needed. 

36. Junction=Chambers for Large Sewers. Where two or 
more large sewers join, special difficulties present themselves, in 
providing supports for the partial arches whose supports are cut 
away in making the junction. It is usually necessary, when the 
sewers are large, to build a masonry chamber enclosing the entire 
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Various designs for such junction-chambers are used, but the 
most common type is illustrated in Fig. 26. Here a bell-mouth arch is 
used to span the opening, the case being the junction of three of the 
Chicago intercepting sewers (see Fig. 5). Sometimes flat roofs are 
used, supported by steel beams or made of reinforced concrete. 

The bottoms of such junctions are the mathematical inter- 
sections, executed in masomy, of the lower halves of the sewer chan- 
nels; and for sewers not too large, the upper halves may sometimes 
be built in a similar way, 
or with vault ribs, as in 
the roofs of old cathe- 
drals. 

37. Brick Sewers. 
It has already been stated 
that brick is the favorite 
material for sewers too 
large to be made of pipe, 
the dividing line usually 
being drawn at 30 inches 
to 36 inches diameter. 
Brick present many ad- 
vantages for sewer work, 
including their moderate 
cost, their durability, and 
their small size and reg- 
ular shape, which enable 
them to be readily han- 
dled and used in building sewers of any desired cross-section, with 
comparatively smooth and true interior surfaces. 

Sewer brick, as those suitable for sewer construction are commonly 
called, should be harder burned than ordinary building brick, to 
enable them to stand the wear from the floAV of sewage, and to insure 
against disintegration. They need not, however, be as hard burned 
as No. 1 paving brick, and hence constitute an intermediate grade 
between building brick and pavers. Sewer brick should be uniform 
in size, and of regular, true shane. so as to rjcrmit of beine: laid with 




P.la of Chamber- 



Fig. 26. Junction of Brick Sowers. Lawrence and 
Sheridan Avenues, Chicago, 111. 
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thrown out. The common size for sewer brick approximates SJ by 
4 by 2J inches. 

In the sewer, the brick are laid in rings, as shown in Figs. 18 and 
19, with the 4-inch dimension radial and the 8^ inch dimension length- 
wise of the sewer. Care should be taken to break joints in each ring. 
The brick should be laid in Portland cement mortar, made of at 
least 1 part of cement to 3 parts of clean, sharp sand of medium-sized 
grains. Pebbles should be screened out of the sand so as to permit 
thin joints. All joints should be filled full of mort.'.r, the brick being 
laid with shove joints, to make a practically water-tight job. The 
outside ring of the invert should be laid against a layer of ] to 2 Port- 
land cement mortar; and the outside of the arch (or upper half of the 
sewer) should be plastered with the same mortar, to keep out ground 
water. Similarly, to prevent leakage of sewage, the entire, interior 
surface of the sewer should be plastered with the same mortar, or else 
thoroughly washed with at least two coats of liquid cement, after 
the joints have been carefully pointed and smoothed. Even with the 
utmost care, it will be found impossible to secure absolute water- 
tightness; and the difficulties will be especially great when ground 
water and soft materials are encountered in the trench. 

Up to or 7 feet diameter, two rings of brick arc usually suffi- 
cient. In fact, for the smaller sixes of brick sewers, one ring would 
be amply strong with firm foundations; but it is difficult to make the 
sewer sufficiently tight when only one ring is used, because all joints 
extend entirely through. Sometimes an exterior layer of concrete 
may be used to meet this objection, at least for the lower half of the 
sewer; or an outside ring of brick may be used for the invert only. 
Sewers larger than 6 or 7 feet in diameter usually require three rings 
of brick; and more are needed for very large sewers, for which the 
number required must be calculated for each particular case to suit 
the special conditions. 

38. Concrete Sewers. Of late years, concrete has frequently 
been employed in preference to other kinds of masonry for many 
purposes, of which sewer construction is one. Its advantages for sew- 
ers are many. The following may be mentioned: 

First, and foremost, the cost is usually less than the cost of brick 
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Second, the concrete exactly fits the irregularities of the exca- 
vation, giving better foundations. 

Third, sewers built of concrete constitute a solid structure without 
joints, and hence arc less liable to uneven settlement. 

Fourth, there are no joints, as in brickwork, to be made water- 
tight, though, on the other hand, it is not easy to make the body of the 
concrete entirely impervious to seepage. 

Fifth, the concrete can be readily moulded to any desired shape 
of sewer. 

Sixth, the concrete can be made by comparatively unskilled 
workmen, if skilled foremen are employed. 

Concrete may be used fcr foundations, as shown in Figs. 20 and 
21; for the backing of brick sewer rings; and in various other com- 
binations with brick; or it may be used for the entire sewer, as in 
Figs. 22 and 23. 

Reinforced concrete, or concrete reinforced with steel rods, to 
prevent cracks from tension stresses, has opened up of late years 
entirely new possibilities in sewer construction, of which Fig. 22 is 
an example. 

It has been reported that the concrete invert of the large St. 
Louis sewer shown in Fig. 21 has shown surface pitting and dis- 
integration from the effects of the sewage. This is a trouble which 
does not appear to have been experienced elsewhere, and hence is 
presumably uncommon, and would seem due most probably to pool- 
materials or poor workmanship. Danger from this source could be 
prevented by lining the concrete sewer with one ring of vitrified 
paving brick. 

FORMULAE AND DIAGRAMS FOR COMPUTING FLOW 
IN SEWERS 

39. Formulas for Computing Flow in Sewers. It has already 
been stated that more than 99.8 per cent of even sanitary sewage is 
simply ordinary water which has been added to the foul wastes to 
assist in removing them. Hence the mathematical formulae for the 
flow of sewage are the same as those for the flow of water. They may 
be studied in detail in the instruction paper on Hydraulics. 

Two general hydraulic forrmilse have commonly been emrlrycd 

111 SIJWPV pninniitjitinns. ns follows: 
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(1) Weisbach'a Formula. The older computations were gener- 
ally based on Weisbach's formula, which is as follows: 



In the above formula, 

v = Average velocity of flow, in feet per second. 

17 = Acceleration due to gravity = 32.2ft. per second. 

h Fall of sewer, in feet. 

e = Coefficient of entrance = 0.505. n nir Q 

c = Coefficient of friction in pipe =0. 0144 H ' -- 

V v 

I = Length of pipe, in feet. 

d Diameter of pipe, in feet. 

Weisbach's formula has been much used for sewer computations, 
for the reason that Mr. Baldwin Latham, in the first treatise on Sani- 
tary Engineering worthy the name (1873), published extensive tables 
of flow, calculated from this formula, which made sewer computa- 
tions very simple. Hence it was easier for later engineers simply to 
make use of these tables than to compute new ones of their own. 

(2) Kulte-r's Formula. In later hydraulic computations, it 
has generally been considered that Kutter's formula gives the most 
reliable results. It is as follows: 




In this formula, 

v <= Average velocity of flow, in feet per second. 

R Mean hydraulic radius in feet = Area of cross-section of stream in 
square feet, divided by wetted perimeter, in feet, of length of portion of cir- 
cumference of channel wet by the stream. (NOTE.- Fur circular pipe sewers, 
R = \ of the diameter when the pipe is flowing cither full or half-full.) 

Fall 

S Slope of the sewer = -z r- 
1 Length 

n = Coefficient of roughness, varying with the roughness of the channel. 

For pipe sewers it is common to assume that n = 0.013; and for brick 
sewers, that n = 0.015. For cement pipe sewers, the roughness might be 
considered intermediate between those values of n; but n = 0.013 is generally 
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would not bo so rough ns indicated by these numbers; but the growths and 
deposits which may accumulate in sewers render it wise to adopt the above 
values for n. 

Both the above sewer formula: give merely the average veloc- 
ities (v) of flow. To obtain the discharge in cubic feet, per second, 
we must multiply "v" by the area in square feet of the cross-section of 
the stream of sewage. 

Kuttcr's formula gives less capacities for pipe sewers than Weis- 
bach's for the small sizes, up to about 18 inches' diameter. It will 
be on the safe side to adopt Kuttcr's formula; and this is now very 
generally done, though actual gaugings of small pipe sewers cither 
new or in very good condition, may often show greater velocities and 
capacities than the formula would indicate, when the values of n 
above given are adopted. 

In this paper, Kutter's formula will be adopted as the basis of 
all calculations of the flow of sewers. 

40. Diagram of Discharges and Velocities of Circular Pipe 
Sewers Flowing Full. Direct numerical computations of flow in 
sewers from the formnlre given above, would be very laborious and 
tedious. The work may be very greatly simplified by the use of 
tables or diagrams. Diagrams are more convenient than tables, and 
are adopted for this paper. With their aid, computations of flow 
in sewers are very easy and short. 

Fig. 27 is such a diagram, giving the capacities and velocities of 
circular vitrified pipe sewers flowing full. Cement pipe sewers would 
probably have discharges and velocities somewhat less than those 

shown in this figure. 

TO USE THE DIAGRAM 

(A) When the diameter of the pipe and the grade are given, to find the 
discharge and the velocity. 

(1) Look along the bottom horizontal line till the grade is found, inter- 
polating by 1 ^ie eye, if necessary, between the grades marked on the diagram. 
(2) Find the point where the vertical line through the given grade intersects 
the inclined line marked with the given diameter of sewer. (3) Trace hori- 
zontally through this point, interpolating by the eye, if necessary, between 
the horizontal lines on the diagram; and read the discharge of the pipe running 
full, on the left side of the diagram in cubic feet per second, or on the right side 
of the diagram in gallons per 24 hours. (4) If the velocity is desired, it can 
be determined by noting where the point (found in 2, above) of intersection 
of the given grade and diameter lines falls with reference to the inclined lines 
marked with the different velocities, estimating by the eye the decimals of a 
foot ner second. 
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Fig. Z1. Discharges iinil Velocities of Circular Vitrified Pipe Sewers Flowing Full. 
By Kuttcr's Formulu (n=0.013). 

(B) When the grade and the required discharge, are given, to find the neces- 
sary diameter of pipe, and the velocity. 

(1) Look along the bottom horizontal line till the given grade is found, 
interpolating by the eye, if necessary, between the grades marked on the 
diagram. (2) Find the intersection of the vertical line through this grade 
with the horizontal line through the given discharge, finding the discharge on 
the left of the diagram if it is given in cubic feet per second, or on the right 
if it is given in gallons per 24 hours. (3) Note between which two diameter 
lines this point of intersection falls, and take the diameter line nearest as that 
required. (4) Also note the position of the point of intersection with refer- 
ence to the velocity lines, and so estimate the velocity, interpolating by the 
eye between the inclined velocity lines. 

(C) When the velocity and diameter are given, to find the grade and dis- 
charge. 

(1) Find the intersection of the given diameter line with the given 
velocity line, interpolating by the eye, if necessary. (2) Then vertically 
downward to the bottom of the diagram from this point of intersection, road 
the required grade; and horizontally to the left side or to the right side of the 
diagram, read the discharge, interpolating by the eye in each case, if necessary. 
All other cases may be solved by similar obvious methods. 

EXAMPLES 

Example 1. What will be the discharge and velocity of a 15-inch 
pipe sewer laid to a . 2 per cent grade ? 
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Solution. See A, above. From the intersection of the vertical 
0.2 per cent grade line with the inclined 15-inch diameter line, we read 
horizontally to the left the discharge of 2.8 cu. ft. per second, or to the 
right, of 1,850,000 gallons per 24 hours. We further note that the point 
of intersection of the 0.2 per cent grade line with the 15-inch diameter 
line falls between the 2 . and the 2.5 ft. per second velocity lines, and 
by the eye we estimate the velocity to be 2.3 ft. per second. 

Example 2. See B, above. What size of pipe sewer laid at n grade 
of . 5 per cent will be required to carry an average flow of 200,000 gallons 
of sewage per day, the maximum rate of discharge being three times the 
average? (NoTE. Hence use 600,000 gallons discharge in solving the 
example.) Also, what will be the velocity ? 

Answer. Required diameter of sewer, 9 inches; velocity of flow, 
about 2.3 ft. per second. 

Example 3. See C, above. If the minimum allowable velocity of 
flow is 2 ft. per second when a sewer flows full, what minimum grade will 
be required to produce this velocity in a 12-inch sewer? 

Answer. 0.23 per cent minimum grade. 

Example 4. If an outlet sewer serves 20,000 people, each person 
contributes 100 gallons per day, and the maximum rate of flow is 3 times 
the average, what size of sewer will be required, if its grade is 0.25 per 
cent? 

Answer. 24 inches diameter. 

Example 5. If an 8-inch pipe sewer is laid at a 0.45 per cent 
grade, what will be the discharge and the velocity when it flows full? 

Answer. 480,000 gallons per day; 2.1 ft. per second. 

Example 6. A storm pipe sewer drains 10 acres, and should be 
able to carry 1.5 cu. ft. per second per acre. Its grade is 0.5 per cent. 
What diameter will be required ? 

Answer. 24 inches diameter. 

41. Diagram of Discharges and Velocities of Circular Brick 
and Concrete Sewers Flowing Full. Fig. 28 is the diagram for circu- 
lar brick and concrete sewers, corresponding to Fig. 27 for pipe sewers , 
and is used in the same way. 

TO USE THE DIAGRAM 

(A) When the diameter oj the pipe and the grade are given, to find the 
discharge and the velocity. 

(] ) Look along the bottom horizontal line till the grade is found, inter- 
polating by the eye, if necessary, between tho grades marked on the diagram. 
(2) Find the point where tlie vertical line through the given grade intersects 
flip inrlir.pd lirp ir arkrd with the sriven diaineter of se.wer. (3"l Tracp. hnri- 



full, on tho left side of the diagram in cubic feet per second, or on the right 
side of the diagram in gallons per 24 hours. (4) If the velocity is desired, 
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Fig. 28. Discharges ana Velocities of Circular Brick and Concrete Sewers Flowing Full 
By Kutter's Formula (w=0.01B). 

it can be determined by noting where the point (found in 2, above) of inter- 
section of the given grade and diameter lines falls with reference to the inclined 
lines marked with the different velocities, estimating by the eye the decimals 
of a foot per second. 

(J3) When the grade and the required discharge are given, to find the neces- 
sary diameter of pipe, and the velocity. 

(1) Look along the bottom horizontal line till the given grade is found, 
interpolating by the eye, if necessary, between the grades marked on tho 
diagram. (2) Find the intersection of the vertical line through this grade 
with the horizontal line through the given discharge, finding the discharge on 
the left of the diagram if it is given in cubic feet per second, or on the right if 
it is given in gallons per 24 hours. (3) Note between which two diameter 
lines this point of intersection falls, and take the diameter line nearest as that 
required. (4) Also note the position of the point of intersection with refer- 
ence to the velocity lines, and so estimate the velocity, interpolating by the eye 
between the inclined velocity lines. 

(C) When the velocity and diameter are given, to find the grade and dis- 
charge. 

(1) Find the intersection of the given diameter line with the given 
velocity line, interpolating by the eye, if necessary. (2) Then vertically 
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downward to the bottom of the diagram from this point of intersection, read 
the required grade; and horizontally to the left side or to the right side of the 
diagram, read the discharge, interpolating by the eye in each case, if necessary. 
All other cases may be solved by similar obvious methods. 



EXAMPLES 

Example 7. What size of circular brick or concrete sewer laid to 
a 0.2 per cent grade will be required to carry a storm sewage flow of 
J cu. ft. per second per acre from one square mile of drainage area, and 
what will be the velocity? 

Solution. See B, above. 1 square mile = 640 acres. The capacity 
required is 040 X f = 480 cu. ft. per second, which we find on the left 
of Fig. 28 just below the 500 cu. ft. per second horizontal line, interpolating 
by eye. We next find the . 2 per cent grade line at the bottom of the 
diagram, and locate the point of intersection of this vertical . 2 per cent 
grade line with the horizontal 480 cu. ft. per second line already found 
above. This point of intersection comes nearly on the 9 feet inclined 
diameter line, and between the seven and eight feet per second inclined 
velocity lines. 

Answer. Diameter of sewer required, 9 feet. Velocity = 7.6 ft. per 
second. 

Example 8. What will be the minimum grade for a 60-inch brick 
or concrete sewer, if the minimum velocity allowed when flowing full is 
3 ft. per second? 

Answer. See C, above. 0.067 per cent grade. 

Example 9. How large a population, contributing 75 gallons per 
capita per day of sanitary sewage, on the average (the maximum flow 
being 3 times the average), can be served by a 48-inch circular brick 
sewer, laid to a 0.06 per cent grade; and what will be the velocity of 
flow? (NoTE: Find the capacity as in A, above; and then divide by 
3 times the average per capita amount per day.) 

Answer. 89,000 population. 2.4 ft. per second. 

Example 10. What will be the grade required to force a flow of 
500 cu. ft. per second through a 96-inch circular brick sewer? 

Answer. 0.38 per cent grade. 

42. Diagram of Discharges and Velocities of Egg-Shaped 
Brick and Concrete Sewers Flowing Full. Fig. 29 is the diagram for 
egg-shaped brick sewers, corresponding to Fig. 27 for circular pipe 
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Fipr. 29. Discharges anil Velocities of EgR-Shaped Brick anfl Concrete Sewers Flowiujr 
Pull. By Kuucr's Formula ;=0. 015). 

TO USE THE DIAGRAM 

(/i) When the diameter of the pipe and the grade are given, to find the 
discharge and the velocity. 

(1) Look along the bottom horizontal line till the grade is found, 
interpolating by the eye, if necessary, between the grades marked on the 
diagram. (2) Find the point where the vertical line through the given grade 
intersects the inclined line marked with the given diameter of sewer. (3) 
Trace horizontally through this point, interpolating by the eye, if necessary, 
between the horizontal lines on the diagram ; and read the discharge of tho pipe 
running full, on the left side of the diagram in cubic feet per second, or on the 
right side of the diagram in gallons per 24 hours. (4) If the velocity is 
desired, it can be determined by noting where the point (found in 2, above) 
of intersection of the given grade and diameter lines falls with reference to the 
inclined lines marked with the different velocities, estimating by the eye the 
decimals of a foot per second. 

(B) When the grade and the required discharge are given, to find the 
necessary diameter of pipe, and the velocity. 

(1) Look along the bottom horizontal line till the given grade is found, 
interpolating by the eye, if necessary, between the grades marker! on the dia- 
gram. (2) Find the intersection of the vertical line through this grade with 
the horizontal line through the given discharge, finding the discharge on the 
left of the diagram if it is given in cubic feet per second, or on the right if it 
is given in gallons per 24 hours. (3) Note between which two diameter lines 
this point of intersection falls, and take the diameter line nearest as that 
required. (4) Also note the position of the point of intersection with refer- 
ence to the velocity lines, and so estimate the velocity, interpolating by the 
eye between the inclined velocity lines. 
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(C) When the velocity and diameter are yivsn, 10 find the grade, and dis- 
charge. 

(1) Find the intersection of the given diameter line with the given 
velocity line, interpolating by the eye, if necessary. (2) Then vertically 
downward to the bottom of the diagram from this point of intersection, read 
the required grade; and horizontally to the left side or to the right side of the 
diagram, read the discharge, interpolating by the eye in each case, if necessary. 

All other cases may be solved by similar obvious methods. 

EXAMPLES 

Example 11. What will be the discharge and velocity of flow of 
a 4 by 6-fcct egg-shaped brick or concrete sewer flowing full and laid 
to a 0.4 per cent grade? 

Solution. See A, above. Find the 0.4 per cent grade line at the 
bottom of Fig. 29, and locate the point of intersection of the vertical 
line through this point with the inclined 4 by 6 dimension line. Then 
tracing horizontally to the left, we estimate by the eye 128 cu. ft. per 
second for the discharge. We also note that the point of intersection 
of the vertical 0.4 per cent grade line with the inclined -I by 6 dimension 
line found above, is practically on the inclined 7 ft. per second velocity 
line. 

Answer. Discharge, 128 cu. ft. per second. Velocity, 7 ft. per 
second. 

Example 12. What will be the size of egg-shaped brick or con- 
crete sewer required to carry a storm flow of J cu. ft. per second per acre 
from a drainage area of square- mile (=320 acres), the grade being 
0.3 percent? 

Answer. See B, above. 4 ft. 6 in. by ft. 9 in. 

Example 13. A 6-foot circular sewer and a 5 by 7 ft. G-in. egg- 
shaped sewer have nearly the same area of cross-section. If both are 
laid to a 0.2 per cent grade, find the discharge and velocity of each when 
flowing full. (NOTE: Solve by Figs. 28 and 29. See A, above.) 

Answer. Discharge, 165 cu. ft. per second; and velocity, 5.8 ft. 
per second, for the circular sewer; and discharge 163 cu. ft. per second; 
and velocity, 5.7 ft. per second, for the egg-shaped scwcr. 

NOTE: Although the egg-shaped sewer has a slightly smaller 
velocity when both are flowing full, it has a materially greater velocity 
than the circular sewer for small depths of flow. 

Example 14. If the minimum allowable velocity of flow in storm 
sewers is 3 ft. per second, find the minimum allowable grades for 2 ft. by 
3 ft., 4 ft. by ft., and 6 ft. by 9 ft. cgg-shapcd sewers, respectively. 



at Different Depths of Flow. The diagrams so far given show the 
discharges and velocities in sewers flowing full. It often, however, 
is necessary to be able to calculate the discharge and the velocity 
when the sewer flows only partially full. 

For circular sowars, the discharges and velocities, when flowing 
only partially full, can readily be determined by the use of the dia- 
gram, Fig. 30, in connection with Figs. 27 and 28. 
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Pig. SO. Diagram Showing Changes in Velocity and Discharge in Circular Sewers for 
Different Depths of Flow. 



TO USE THE DIAGRAM 

(A) When the depth of flow is given, together with the diameter and grade 
*f the sewer, to determine the discharge and the velocity. 

(1) By Fig. 27 if a pipe sewer, or by Fig. 28 if a brick or concrete sewer, 
determine the discharge and velocity of the scwcr flowing full. (2) Divide 
the given depth of flow by thn given diameter, to determine the proportional 
depth of flow; and find this proportional depth on the vertical scale towards the 
left of Fig. 30, interpolating by the eye, if necessary. (3) Find the inter- 
section of the horizontal line through the proportional deptli (found in 2, 
above), first, with the proportional discharge line, and, second, with the pro- 
portional velocity line, in Fig. 30; and read off at the bottom of the diagram 
vertically below these intersection points, the proportional discharge and the 
proportional velocity. (4) Multiply the discharge and velocity flowing full 
(found in 1, above), by the proportional discharge and proportional velocity 



actual veiocuy, /or me given aepw of jww. 

(B) When the actual discharge is given, together with the diameter and 
grade of the sewer, to find the depth and velocity of flow. 

(1) By Fig. 27 if a pipe sewer, or by Fig. 28 if a brick or concrete sewer, 
determine the discharge of the sewer flowing full. (2) Divide the given dis- 
charge by the discharge flowing full, to determine the proportional discharge; 
and find this along the bottom of the diagram in Fig. 30, interpolating by the 
eye, if necessary. (3) Find the intersection of the vertical lino through the 
proportional discharge (found in 2, above) with the proportional discharge 
curve in Fig. 30; and horizontally to the left, read off on the vertical scale near 
the left of the diagram the proportional depth of flow. (4) Multiply the 
diameter of the sewer by the proportional depth, and the product will be the 
actual depth of flow for the given discharge. (5) The actual velocity can now 
be found as described above for case A. 

All other cases than A and B can be readily solved by similar obvious 
methods. 

EXAMPLES 

Example 15. What will be the actual discharge and velocity of 
flow in a 48-inch, circular brick sewer laid to a . 15 per cent, grade, and 
flowing 6 inches deep? 

Solution. See A, above. (1) By Fig. 28, with the sewer flowing 
full, the discharge would be 30,000,000 gallons per day, and the velocity 



3. 8 ft. per second. (2) = . 12 += proportional depth of 

48 inches 

flow, which we find on the vertical scale near the left of Fig. 30. (3) 
Horizontally opposite the point found in 2, we locate points on the 
proportional discharge curve and the proportional velocity curve in Fig. 
30; and vertically beneath these points we read at the bottom of the 
diagram, 0.04 = proportional discharge, and 0.40 = proportional 
velocity. (4) 0.04 X 30,000,000 gallons = 1,200,000 gallons per day 
= actual discharge for 6 inches depth of flow; and 0.40X 3.8= 1.5 
ft. per second = actual velocity for G inches depth of flow. 

Example 16. An 8-inch pipe sewer, laid to a 0.40 per cent grade, 
is to carry the sewage of 500 people contributing 100 gallons each per 
day. What will be the average depth and velocity of flow? 

Solution. See B, above. (1) By Fig. 27, the discharge and 
velocity flowing full would be respectively 450,000 gals, per day, and 1 .9 
ft. per second. (2) The actual discharge is 500 X 100 = 50,000 gals. 

per day, and hence the proportional discharyu is -_L-- . . =0.11. We find 

this proportional discharge along the bottom line of Fig. 30, inter- 
polating by eye. (3) Vertically above the 0.11 proportional velocity, 



horizontally to the left, we there read off the proportional depth = 0.225. 
(4) 0.225 X S = 1.8 inches = the actual depth of flow for the given 
discharge. (5) Horizontally to the right from the 0.225 proportional 
depth, we find a point on the proportional velocity line; and vertically 
beneath this point we read off at the bottom of the diagram, proportional 
velocity = 0.60. Then 0.60 X 1.9 (see 1, 'above) = 1.1 ft. per second 
= actual velocity for the given depth. 

Example 17. What will be the discharge and velocity of a 12-inch 
pipe sewer laid to a 0.25 per cent 'grade when flowing 4 inches deep? 

See A, above. 

Answer. Discharge, 250,000 gals, per day; velocity, 1.7 ft. per second. 

Example 18. What will be the depth and velocity of flow in a 




"0 0.1 0.2 0.3 OA O.B 0.6 0.7 O.8 O.9 1.0 1.1 1.3 
Proporliona.1 Velocities and Dis'cVi arcfes 

Fig. SI. Diagram Showing Changes In Velocity nud Discharge in Egg-Shaped Sewers for 
Different Doptlis of Flow. 

15-inch pipe sewer, laid at a 0.2 per cent grade, carrying 1,000,000 
gallons of sewage per day? 

Sec B, above. 

Anf/iver. Depth, 8 inches; velocity, 2.3 ft. per second. 

44. Diagram of Discharges and Velocities in Egg=Shaped 
Sewers at Different Depths of Flow. For egg-shaped sewers, the 
discharges and velocities, when flowing partially full, can readily be 
determined by the diagram, Fig. 31, used in connection with Fig. 29. 
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TO USE THE DIAGRAM 

(A) When the depth of flow is given, together with the diameter and grade 
of the sewer, to determine the discharge and Ike velocity. 

(1) By Fig. 29, determine the discharge and velocity of the sewer flow- 
ing lull. (2) Divide the given depth of flow by the given height to determine 
the proportional depth of flow, and find this proportional depth on the vertical 
scale towards the left of Fig. 31, interpolating by the eye, if necessary. (3) 
Find the intersection of the horizontal line through the proportional depth 
(found in 2, above), first, with the proportional discharge line, nnd, second, 
with the proportional velocity line, in Fig. 31 ; and read off at the bottom of the 
diagram, vertically below these intersection points, the proportional discharge, 
and the proportional velocity. (4) Multiply the discharge and velocity flowing 
full (found in 1, above), by the proportional discharge and proportional velocity 
(found in 3, above), and the products will be the required actual discharge and 
actual velocity for the given depth of flow. 

(B) When the actual discharge is given, together with the diameter and 
grade of the sewer, to find the depth and velocity of flow. 

(1) By Fig. 29, determine the discharge of the sewer flowing full. (2) 
Divide the given discharge by the discharge flowing full, to determine the 
proportional discharge, and find this along the bottom of the diagram in Fig. 31, 
interpolating by the eye, if necessary. (3) Find the intersection of the vertical 
lino through the proportional discharge (found in 2, above), with the propor- 
tional discharge curve in Fig. 31, and horizontally to the left, read off on the 
vertical scale near the loft of the diagram the proportional depth 01 flow. (4) 
Multiply the height, of the sewer by the proportional depth, and the product 
will bo the actual depth oj flow for the given discharge. (5) The actual velocity 
can now be found as described above for case A. 

All other cases than A and B can be readily solved by similar obvious 

methods. 

EXAMPLES 

Example 19. What will be the discharge and velocity in an egg- 
shaped brick or concrete sewer 3 ft. by 4 ft. 6 in., laid to a O.i5 per cent 
grade, and flowing 12 inches deep? 

See A, above. 

Solution. (1) By Fig. 29, discharge and velocity flowing full = 36 
cu. ft. per second, and 3.45 ft. per second, respectively. (2) The pro- 
portional depth = ^- = . 22, which we find at left of Fig. 31. (3) We 

locate the intersections of the horizontal line through the . 22 proportional 
depth with the proportional discharge and proportional velocity curves, 
respectively; and vertically below these points we read off, at the bottom 
of the diagram, proportional discharge = 0.08, and proportional velocity 
= 0.63. (4) 36 X 0.08 = 2.9 cu. ft. per second = actual discharge; 
-3 . 45 X . 03 = 2 . 2 ft. per second = actual velocity. 

Answer. Discharge = 2.9 cu. ft. per second; velocity = 2.2 ft. 
npr second. 
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Example 20. What will be the depth and velocity of flow in an 
egg-shaped brick or concrete sewer 5 ft. by 7 ft. 6 in. dimensions, laid to 
a 0.10 per cent grade, and carrying 30 cu. ft. per second flow of sewage? 

See D, above. 

Solution. (1) By Fig. 29, the discharge and velocity flowing full 
= 117 cu. ft. per second and 4.05 ft. per second, respectively. (2) Pro- 

30 
portional discharge = = 0.2G-, which find at bottom of Fig. 31. 

(3) Vertically above the 0.26 proportional discharge, we locate a point 
on the proportional discharge curve in Fig. 31, and horizontally to the 
left from this point read off the proportional depth = 0.130. (4) 
90 X 0.39 = 35 inches = actual depth of flow. (5) Horizontally to 
the right along the 0.39 proportional depth line, we locate a point on 
the proportional velocity line; and vertically beneath this, we read off, 
at the bottom of the diagram, proportional velocity = 0.845. Then 
4.05 X 0.845 = 3 .4 ft. per second = actual velocity. 

Answer. Depth of flow = 35 inches; velocity =3.4 ft. per second. 

Example 21. What will be the discharge and velocity in an cgg- 
shapcd brick or concrete sewer 2 ft. by 3 ft. dimensions, laid to a . 50 
per cent grade, flowing 18 inches deep ? 

See A, above. 

Answer. Discharge = 5,900,000 gals, per day; velocity = 4.5 ft. 
per second. 

Example 22. What will be the depth and velocity of flow in an 
egg-shaped brick or concrete sewer 3 ft. 6 in. by 5 ft. 3 in. dimensions, 
laid to a 0.08 per cent grade, carrying 25 cu. ft. per second of sewage? 

See B, above. 

Answer. Depth of flow = 39 inches; velocity of flow = 2.9 ft. 
per second. 

GENERAL EXAMPLES FOR PRACTICE WITH FIQS. 27=31 

45. The solution of the following general examples will further 
familiarize the student with the principles thus far explained. 

Example 23. A 24-inch sewer is to be laid to a . 25 per cent grade, 
and may be made of vitrified sewer pipe or of brick. Compare the dis- 
charges and velocities obtained with the two materials. (NoTE: Use 
Figs. 27 and 28.) 

Answer. With, sewer pipe, discharge = 7,200,000 gals, per day; 

velocity = 3 . 6 ft. per second. 
With brick, discharge = 6,000,000 gals, per day; velocity 

*2 ft nor of*T\nrI 
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Example 24. A combined sewer, laid to a 0.15 per cent grade, 
drains an area requiring either a 3-foot circular or a 2 ft. 6 in. by 3 ft. 9 in. 
egg-shaped brick sewer. (These sizes have the same cross-sectional 
area, and nearly the same discharges and velocities, when flowing full.) 
The dry-weather flow of sewage will be only 1,000,000 gallons per day. 
Calculate the dry-weather depth and velocity of flow with each design. 
(NoTE: Use Figs. 28 and 30, and Figs. 29 and 31.) 

Answer. With circular sewer, depth =6.1 inches; velocity =1.6 

ft. per second. 

With egg-shaped sewer, depth = 9.2 inches; velocity = 
1.9 ft. per second. 

Example 25. In a 10-inch pipe sewer, laid to a one per cent grade, 
the maximum depth of flow observed was 7 inches; and the minimum, 
2 inches. What were the corresponding discharges ? (NoiE: Use Figs. 
27 and 30.) 

Answer. Maximum discharge = 1,100,000 gals, per day; 
Minimum " = 120,000 " " " 

Example 26. What size of circular sewer laid to a 0.08 per cent 
grade will be required to carry the sanitary sewage of a city of 100,000 
population, with an average flow of sewage of 150 gallons per capita per 
day, the maximum rate of flow being three times the average ? 

Answer. 5 ft. 3 in. diameter. 

Example 27. What size of egg-shaped combined sewer, laid to a 
0.07 per cent grade will be required to carry a storm sewage flow of 0.5 
cu. ft. per second per acre from a drainage area of 320 acres ? 

Answer. 6 ft. by 9 ft. 

46. Summary of Laws of Flow in Sewers. The principles 
discussed in Articles 38 to 44, inclusive, maybe briefly summarized 
as follows: 

(1) The laws of flow for sewage are the same as for water. 

(2) Kutter's formula is generally considered most reliable for 
calculating the flow in sewers, though complicated to use directly. 

(3) In Kutter's formula, the values of the coefficient of rough- 
ness generally used for sewer computations, are n 0.013 for pipe 
sewers, and n = 0.015 for brick and concrete sewers. 

(4) Sewer diagrams greatly simplify sewer computations, and 
are presented in Figs. 27 to 31, inclusive, for circular and egg-shaped 
sewers, with full instructions for use. 
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circular sewers arc shown. An examination of the diagram brings 
out this important law: 

In circular sewers flowing half-full, the velocity is the same as 
when the sewer flows full; and hence the discharge flowing half-full is 
fust half the discharge floiving full. 

(6) Figs. SO and 31 also show the following important law of 
flow: 

In a sewer of any shape, not fl.owi.ng under pressure, the maximum 
discharge and velocity will occur, not ivith the seiver flowing full, but 
with it, flowing a little less than full. 

This is due to the increased friction against the top of the sewer 
when it flows full. Owing to this law, no sewer can flow full without 
being under pressure. 

(7) In the case of combined sewers having a dry-weather flow 
very small as compared with the storm flow, egg-shaped sewers give 
materially greater depths and velocities of dry-weather flow than 
circular sewers. 

CALCULATIONS OF SIZES AND MINIMUM GRADES OF 
SEPARATE SANITARY SEWERS 

47. Minimum Sizes of Sanitary Sewers. In the early con- 
struction of sewers, previous to the last half of the 19th century, the 
laterals and sub-mains were usually made very much larger than the 
amount of sewage would require, with the idea, apparently, that the 
bigger the sewer the better. Such badly proportioned sewers were 
in great danger of stoppages from the inability of the shallow, trick- 
ling stream to carry along the solid matter. In fact, the sewers were 
expected to form deposits, and were purposely made large to hold 
a large amount of deposit and to enable men to enter for the purpose 
of cleaning them. Disastrous sanitary experience with such foul 
sewers made it apparent that there was just as much danger from 
making the sewers too large as from making them too small, especially 
in the case of sanitary sewers. Such sewers should be made small 
enough to give a good depth and velocity of flow. 

Sanitary sewers should not be made small enough, however, to 
cause frequent stoppages by catching articles which have been 
admitted into them through the house connections. House owners are 



size of house connections should be restricted to 4 inches. 

An 8-inch sewer pipe will practically always carry freely, even 
crosswise, any article which can come lengthwise around the traps 
and bends in 4-inch soil-pipes and house connections Hence eight 
inches should usually be adopted as the minimum size for sanitary 
sewers. 

Usually the great bulk of the sanitary sewers in a separate system 
will be of this minimum size, only a limited length of the larger sizes 
being required for sub-mains and mains. See the sewerage map of 
Ames, Iowa, Fig. 38. 

In the early use of the separate system, many 6-inch laterals 
were constructed, and, except for occasional stoppages from articles 
improperly put into the sewers, they have worked well. Somp. engi- 
neers still use six inches as the minimum size. 

48. Minimum Grades and Velocities for Separate Sanitary 
Sewers. In the design and construction of sewers it has been Jound 
that certain minimum grades should be adopted to prevent deposits, 
no sewers being built to lighter grades than the minimum unless 
special means for flushing, or special facilities for cleaning, are pro- 
vided. This is to insure sufficient velocity to prevent the settling-out 
of the solid matter in the sewage to form deposits in the sewers. 

These minimum grades for separate sanitary sewers are as 
follows : 

TABLE II 
Minimum Grades for Separate Sanitary Pipe Sewers 
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CAUTION. For the above minimum grades to be satisfactory and safe, theri 
must be enough scwarje, to give a good depth of flow. 

The flow and velocity in a sewer fluctuate greatly, as illustrated 
in Article 52, below, the velocity at low flow being much less than when 
flowing full or half-full. 
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Experiments have shown that an actual velocity of 1J to 1 feet 
per second is sufficient to prevent deposits of the solid matters usually 
found in sanitary sewers; but to secure this velocity at low flow 
requires about 2 feet per second when the sewer flows full or half-full 
(see Figs. 30 and 31 for the fluctuation of velocity with depth of flow). 
Hence the minimum grades for sanitary sewers should usually be 
those giving a velocity of 2 feet per second when flowing full or half-full, 
as shown by the diagrams, Figs. 27, 28, and 29. 

It is usually considered that, within a reasonable period in the 
future, the increased high-water flow each clay should be sufficient to 
fill the sewer half-full or nearly so. However, in numerous cases, 
sanitary sewers have been observed to work well at the above grades 
with less depths of flow than this. 

Much will depend on the nature of the sewage. Some thick, 
manufacturing sewages, heavily loaded with solid matter, would 
require considerably heavier grades to insure self-cleansing. 

Where it is absolutely impossible to secure the above minimum 
grades, special means for flushing, such as automatic flush-tanks 
placed about three blocks apart, should be used. 

49. General Explanation of the Calculation of Amount of 
Sanitary Sewage. The first tiling necessary in computing the size 
required for any particular sanitary sewer, is to ascertain the amount 
of sewage it must carry. While this cannot be foretold with exact- 
ness, yet, by well-established methods, an approximation sufficiently 
close for all practical purposes can readily be made. 

The first step in computing the amount of sewage will be to 
estimate the future tributary population which may use the sewer. 
For this, see Art. 50, below. 

The second step will be to estimate the average amount of sewage 
contributed by each person per day that is, the average flow of sewage 
per capita per day. This, multiplied by the tributary population, will 
give the total average amount of sewage per day which the sewer 
must carry. 

Two methods are in use for estimating the average flow of sewage 
per capita per day: 

(1) It is often assumed to equal the average consumption of 
water per capita per day. For this method, see Art. 51, below. 
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actual scwcr gaugings of flow in sewers under similar conditions 
elsewhere. For this method, see Art. 52, below. 

50. Methods of Estimating the Population Tributary to Sanitary 

Sewers. The most important difficulty encountered in estimating the 
population tributary to sanitary sewers, is the fact that it is the future 
population which must be determined. To know the present tribu- 
tary population is not sufficient. Two methods will be described: 

(1) The best method of estimating the future population tributary 
to sanitary sewers is as follows: 

(a) On the sewer map, lay out sewers to serve all districts to 
be served in the future as well as at present-. 

(&) After careful examination of the ground, and study of the 
conditions, estimate the number of persons tributary to the sewers 
per 100 feet of sewers in each district when it is built up a.s fully as can 
reasonably be expected. 

In doing this, five or six persons per family should usually be 
allowed, and the number of families on both sides of the street for one 
block in the future estimated. The number of persons per block so 
obtained should then be divided by the number of hundred feet of 
sewer per block from center to center of streets. 

Thus, if there are lots 50 feet wide per block (=300 feet) on 
each side of the sewer, and the streets are 60 feet wide (=360 feet 
center to center of streets), and if it is thought that every lot will 
eventually contain one residence, 

Tributary population = J persons = 2Q p ersonB p cr 100 feot of sewcr _ 

o . ou 

The tributary population per 100 feet of sewer will usually range 
from 20 persons in the residence districts of small cities, to 100 persons 
in thickly built-up business districts. In the congested districts of 
the largest cities, the population is still denser. 

(c) To determine the total popidation tributary above any point on 
a sanitary scwcr, scale from the sciocr map the total number of hundred 
feet of tributary sewer above th.at point, including all branches; and 
multiply Hie total so obtained by the tributary population per 100 feet 
of sewer. 

Thus, if there are 8,500 ft. of tributary sewers, and the tributary 
population is 20 per 100 ft., the total tributary population will =156 X 



and part by another. 

(2) In case the future population of an entire city is to be 
estimated, a different method must be used. 

Usually, the past population of the city at different dates is 
obtained from census reports; and by study of this past growth, and 
of the present and probable future local conditions as affecting growth, 
and by comparison with the past growth of larger cities whose con- 
ditions were similar, estimates are made of the probable future popu- 
lations at different dates, for 20 to 50 years in the future. 

Usually, also, the past records of the city that is being studied, 
and of others, are platted as curves on cross-section paper, the ordi- 
nates representing population, and the abscissae dates; and the 
future estimates are made by prolonging the curve of growth into the 
future. 

51. Use of Statistics of Water Consumption in Determining 
the Per Capita Flow of Sanitary Sewage. Since about 99 .8 per cent 
of sanitary sewage is merely ordinary water, nearly always taken from 
the public supply, the total flow per capita of sanitary sewage is usually 
approximately equal to the consumption of water per capita (that is, 
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Fig. 32. Typical Gauging of Flow of Sanitary Sewage, Des Moiiies, Iowa, Friday 

July 5, 1895. 

per person). In Fig. 32 may be seen how closely sewage flow and 
water consumption ordinarily correspond. 
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for manufacturing or other purposes which divert it from the sewers, 
making the sewage flow less than the water consumption. More 
often there will be considerable influxes of ground water through leak- 
ing sewer joints, sometimes making the sewage flow several times as 
great as the water consumption. 

However, very extensive statistics of water consumption in 
a large number of places have been collected, while actual gaugings 
of flow of sewage are comparatively few. Hence statistics of the 
water consumption of the town for which sewers arc being designed, 
or of similar towns elsewhere, are often used as the basis for estimating 
the per capita flow of sanitary sewage. In studying each town 

TABLE III 
Consumption of Water in American Cities, 1895 



CITY 


POPULATION 


DAILY CONSUMPTION PER 
PERSON, 1806. GALLONS 


New York 


3,437,202 


100 


Chicago 


1,698,575 


139 


Philadelphia 


1,293,697 


162 


St. Louis 


575, 238 


98 


Bo ton 


500, 892 


100 


San Francisco 


342, 782 


03 


Buffalo 


352, 387 


271 


New Orleans 


287, 10-1 


35 


Minneapolis 
Columbus 


202,718 
125, 5GO 


88 
127 


Atlanta 


89, 872 


42 


Nashville 


80, 805 


139 



preliminary to designing sewers for it, all possible information should 
be secured relative to its water consumption. 

On pages 4 to 10 of the instruction paper on Water Supply, 
Part I, will be found a detailed discussion of water consumption. 
From a larger table given there, Table III herewith is condensed, to 
show how the average per capita water consumption varies in dif- 
ferent American cities. 

It will be noted that there is a very wide range in water con- 
sumption. The excessively low rates usually mean an incomplete 
water supply, which is likely to be extended later, while the excessively 
high rates usually mean great waste of water. This can often be 
greatly reduced by introducing water meters. 
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Under fairly average conditions the consumption will usually 
fall between the limits of 40 and 125 gallons per capita per day, as 
shown in detail in Table IV. 

TABLE IV 
Water Consumption under Ordinary Conditions 



UBB 


GALLONS PKH CAPITA pun DAY 


Minimum 


Average 


Maximum 


Domestic 
Commercial 
Public; 
Waste and Loss 


15 
7 
3 
15 


25 
20 
5 
25 


40 
35 
10 
40 


Total 


40 


75 


125 



52. Use of Sewer Gaugings in Determining the Per Capita 
Flow of Sanitary Sewage. It has already been stated that the flow 
of sanitary sewage is not always equal to the water consumption. In 
one case of sewer gaugings, the writer found the flow of sewage to be 
only 50 to 60 per cent of the water consumption, the remainder of the 
water being consumed for purposes which diverted it from the sewers. 
In another case of sewer gaugings, the writer found the flow of sewage 
to be over 500 per cent of the water consumption, the increase being 
due to infiltration of ground water through sewage joints. Hence, 
water consumption data alone are not sufficient in making estimates 
of sewage flow, and data from actual sewer gaugings are needed. 
Of late years there is an increasing accumulation of data of sewage 
flow obtained from actual gaugings. Some of these data are given in 
Table V. 

At the Iowa State College, the sewage flow, as given in Table V, 
below, was 50 to 60 per cent of the water consumption, owing to uses 
of water which diverted it from the sewers. At Grinnell, on the other 
hand, infiltration of ground water into the sewers increased the sewage 
flow to about six times the total water consumption on the same day. 

A study of Table V will show, however, that in general the 
average, floio oj sanitary sewage is between the limits of 50 and 125 gal- 
lons per capita per day. 

53. Capacities of Sanitary Sewers Required to Provide for 






Oaugings of Flow of Sanitary Sewage 



SEWER 


DATB 


DURA- 
TION, 
DAYS 


Tmnn- 
TAHY POP- 
ULATION 


SEWAGE FLOW. GALB. 
PER CAPITA PER DAY 


Min. 


Av. 


Max. 


Compton Ave., St. Louis 


1880 


6 


8,200 


65 


102 


149 


College St., Burlington, Vt. 


1880 


5-8 


325 


65 


115 


140 


Huron St., Milwaukee, Wis. 


1880 


_ 


3,174 






120 


Memphis, Tenn. 


1881 


_ 


20, 000 


61 





140 


13 Sewers, Providence, 11. 1. 


1884 


1-0 


33, 825 




78 




Asylum, Binghamton, N. Y. 


1888 


_ 


1,300 







608 


16 Sewers, Toronto, Ont. 


1891 


3 


108,081 





87 




Insane Asylum, Westoii, W. Va. 


1891 


2 


1,000 


40 


91 


151 


Schenectady, N. Y. 
Canton, Ohio 


1892 
1893 


1 


*10, 000 
40, 000 


72 
54 


86 
129 


103 
180 


Chautauqua, N. Y. 


1894 





7,000 


6 


20 


30 


Iowa State College, Ames, la. 


1894 


7 


289 





32 


77 


Dos Moines, JR., B. Side 


1895 


15 


8,100 


22.5 


74 


142 


Dos Moines, la., W. Side 


1895 


13 


19,400 


23.2 


66 


175.3 


Iowa State College, Ames, la. 


1900 


2 


800 


54 


95 


175 


Iowa State College, Ames, la. 


1900 


28 


800 


30 


57 


130 


Mfirahalltown, la. 


1900 


1 


4,200 


67 


85 


111 


Grinnell, la. 


1901 


1 


2,000 


169 


186 


200 


Insane Asylum, Mt. Pleasant, la. 


1901 


1 


1,200 


32 


02 


115 


Waverly, N. Y. 


1905 


4 


1,706 


79 


15") 


194 



* Estimated. 

sanitary sewage (Arts. 51 and 52) lias referred particularly to the 
average flow per capita per clay. The flow, however, is not uniform, 
but fluctuates greatly. First, there is a seasonal fluctuation. The 
flow is apt to be especially high in severe cold weather, when faucets 
are left running to keep pipes from freezing; in hot weather, when 
water consumption is high; and in wet weather, when some ground 
water finds its way into the sewers. 

Second, there is a daily fluctuation. For example, gaugings 
show that the flow usually is light on Sundays and holidays, when 
business is suspended. The flow on Monday is apt to be especially 
high, on account of wash day. 

Third, there is an hourly fluctuation, at different times of the day 
and night. In Fig. 32, an example is shown of the fluctuation of 
sewage flow throughout one day, as determined by a continuous 
sewer gauging in the case of a city of 50,000 population. As shown 
in this figure, the flow of sanitary sewage is usually low through the 
night, reaching a minimum at about 2 to 3 A. M. It increases 
rapidly early in the morning, reaching a high point at about 10 to 
11 A. M. Although there is usually a temporary drop at the noon 
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hour, the flow continues high until early evening, and then decreases 
rapidly to its low night value. 

A study of the sewer gaugings summarized in Table IV, together 
with others, shows that the flow of sanitary sewage ordinarily fluc- 
tuates from a minimum rate of 30 per cent to a maximum rate of 205 
per cent of the average rate. If the gaugings had been extended over 
longer periods of time, still greater fluctuations of flow would certainly 
have been found. 

It is apparent that the fluctuations in rate of flow will be greater 
in lateral sewers than in main sewers. To make them large enough 
to provide for the greatest rates of flow to be reasonably expected, 
sanitary sewers should be given the following capacities: 

PROPER CAPACITIES OF SANITARY SEWERS 

For lateral sewers, 350 per cent of the average flow. 
For sub-main sewers, 325 per cent of the average flow. 
For main sewers, 300 per cent of the average flow. 

Table VI (page 08) is proportioned on the above basis. 

54. Ground Water in Sanitary Sewers. In addition to the 
sanitary sewage itself, provision must often be made in separate sani- 
tary sewers for leakage of ground water into the sewers. The amount 
of ground water to be allowed for, will depend on the character of the 
soil, on the height of the ground water with reference to the sewer, and 
on the care with which the sewer joints are made. If llie joints are 
made very carefully, the amount of ground water to be expected may 
range, with the soil, and height of ground waicr, from to 30,000 gal- 
lons per mile. This will constitute, say, to 30 per cent of the sew- 
age, but is a steady flow, not requiring the 300 to 350 per cent allow- 
ance for fluctuations required for sewage (see Art. 53). Hence, // the 
joints arc carefully made, the capacity of the sewers need not be in- 
creased more than 10 -per cent for ground waicr. 

If sub-drains witk outlets separate from the sewers arc provided for 
all wet stretches of trench, no allowance whatever for (/round water need 
be made in the size of the sewers. 

The infiltration of ground water is apt to be much greater during 
and immediately after the construction of sewers than later, for the 
effect of sewers is to lower permanently the level of the ground 
water. 
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55. Summary of Methods of Computing Sizes of Separate 
Sanitary Sewers. The methods for computing the sizes of sanitary 
sewers may be summarized as follows: 

(1) Lay out on the sewer map all the sewers required to serve 
all districts which can reasonably be expected to be included in .the 
system, either at present or within say 30 to 50 years in the future. 

(2) By a careful study of the topography, business conditions, 
manufacturing possibilities, and other future prospects, together 
with the sizes of blocks and lots, and the widths of streets, determine 
the probable future tributary population in each district per 100 
feet of sewer, allowing usually five or six persons per family. 

(3) By a careful study of the statistics of water consumption 
(Art. 51), and by comparison with actual sewer gaugings (Art. 52), 
taking into account all local conditions, estimate the average flow of 
sewage in gallons per capita per day. 

(4) Beginning at the upper ends of the sewers, scale from the 
map and tabulate the total lengths of tributary sewer above suc- 
cessive points in the system, to the outlet. Multiply the number of 
hundreds of feet in these lengths by the tributary population per 100 
feet, and by the average per capita flow of sewage per day, to get the 
total flow of sanitary sewage at the successive points. 

(5) To allow for fluctuations (Art. 53), multiply the above 
average rates of flow of sanitary sewage by 

3 ^ for lateral sewers; 
3^ " sub-main " 
3 " main 
to get the maximum rates of flow of sanitary sewage. 

(6) To the maximum rates of flow so found, add to 30,000 
gallons per mile of tributary sewers, to allow for ground water (Art. 54) . 

(7) Occasionally it may be necessary also, in the case of certain 
sewers, to make special allowances for manufacturing sewage from 
large factories, each factory being studied by itself to determine its 
probable sewage flow. This flow will usually be subject to as much 
fluctuation as sanitary sewage, and hence must be multiplied by the 
factors given in 5, above. 

(8) On the sewer profiles (see Art. 92), the grades of the sewers 
at the successive points will be determined and shown. Using these 



TABLE VI 
Sizes Required for Separate Sanitary Pipe Sewers 



DlAM. 

OF 

SEWER, 
INS. 


GRADE 

OF 

SEWER, 
% 


MAXIMUM 
PERMISSIBLE 
Av. FLOW. 
GALS. PER 
DAY 


MAXIMUM PERMISSIBLE 
TRIBUTARY POPULATION 


MAXIMUM PERMISSIBLE 
LINEAR FEET OF TRIBUTARY 
SEWER FOR 20 PERSONS 
PF,R 100 FEET 


Gals, per Capita per Day 


Gals, per Capita per Day 


75 


100 


125 


75 | 100 


125 


8 


0.43 
0.60 
0.80 
1.00 
1.40 


130,000 
160,000 
180,000 
200,000 
810,000 


1,700 
2,100 
2,400 
2,700 
3,200 


1,300 
1,000 
1,800 
2,000 
2,400 


1,000 
1,300 
1,400 
1,600 
1,900 


8,700 
11,000 
12,000 
13,000 
10,000 


6,600 
8,000 
9,000 
10,000 
12,000 


5,200 
6,400 
7,200 
8,000 
9,600 


10 


0.30 
0.40 
60 
0.80 
1.00 


220,000 
200,000 
K10.000 
300,01)0 
400,000 


2,900 
3.400 
4,100 
4.800 
5.300 


2,200 
2,600 
3,100 
3,600 
4,000 


1,800 
2,100 
2,600 
2,900 
8,200 


15,000 
17.000 
21 ,000 
24,000 
27,000 


11,000 
13,000 
15,000 
18,000 
20,000 


8,800 
10,000 
12.000 
14,000 
16,000 


12 


23 
0.40 
0.00 
80 
1.00 


350,000 
400,000 
500,000 
050,000 
720,000 


4,700 
0.100 
7,500 
8.700 
(I.UOO 


3,500 
4,000 
5,600 
6,500 
7,200 


2,800 
3,700 
4,500 
6,200 
5,800 


23,000 
81.000 
37,000 
43,000 
48,000 


17,000 
23,000 
28,000 
32,000 
30,000 


14,000 
18,000 
22,000 
26.000 
29,000 


15 


17 
0.30 
0.40 
0.60 
0.80 


550.0(10 
750.000 
850,000 
1,000.000 
1,200,000 


7,800 
10.000 
11,000 
13,000 

10,000 


5,600 
7,600 
8,600 
10,000 
12,000 


4,400 
0,000 
6,900 
8.000 
9,600 


37,000 
60,000 
67,000 
67,000 
80,000 


27,000 
37,000 
48,000 
60,000 

00,000 


22,000 
30,000 
84,000 
40,000 
48,000 


18 


0.13 
0.30 
0.40 
0.60 
0.80 


800,000 
1,200,000 
1 .400.UOO 
1.700.000 
2,000,000 


11,000 

10,000 

10,000 
23,000 
27,000 


8,000 
12,000 
14,000 
17,000 
20,000 


6,400 
9,600 
11,000 
14,000 
16,000 


55,000 
80,000 
98,000 
113,000 
134,000 


40,000 
60,000 
70,000 
85,000 
100,000 


32,000 
48,000 
50,000 
08,000 
80,000 


24 


0.10 
20 
0.40 
00 
0.80 


850,000 
1.300,000 
1,900,000 
2.800.000 
2,600,000 


12,000 
17,000 
25,000 
31,000 
35,000 


9,600 
18,000 
19,000 
23.000 
26,000 


7,400 
10,000 
16,000 
18,000 
21,000 


62,000 
87,000 
126,000 
163,000 
173,000 


46,000 
66,000 
95,000 
115,000 
130,000 


87,000 
52,000 
70,000 
92,000 
104,000 


7 


08 
0.20 
0.30 
0.40 
0.60 


1.400,000 
2.200.000 
2,700.000 
3,100,000 
8,800,000 


10,000 
29,000 
36.000 
41,000 
61,000 


14,000 
22,000 
27,000 
31,000 
38,000 


11,000 
18,000 
22,000 
25,000 
30,000 


93,000 
147,000 
180,000 
207,000 
254,000 


70,000 
110,000 
135.000 
155,000 
190,000 


56,000 
88,000 
108,000 
124,000 
162,000 


30 


0.06 
0.10 
20 
0.40 
0.60 


2,200.000 
2,800,000 
4,000,000 
5,700,000 
7,000,000 


20,000 
37.000 
63,000 
76,000 
93,000 


22,000 
28,000 
40,000 
57,000 
70,000 


18,000 
22,000 
32,000 
46,000 
66,000 


147.000 
187,000 
267.000 
380,000 
406,000 


110,000 
140,000 
200,000 
285,000 
350,000 


88,0<X) 
1 12,000 

100,000 

238,000 
380,000 


36 


0.05 
0.10 
0.20 
0.40 
0.60 


3,200,000 
4,000,000 
6,500,000 
9.300,000 
11,400,000 


43,000 
61,000 
87,000 
124,000 
152,000 


32,000 
40.000 
05,000 
93,000 
114,000 


20,000 
37,000 
52,000 
74,000 
91,000 


214,000 
307,000 
433,000 
020,000 
700,000 


160,000 
230,000 
825,000 
465,000 
570,000 


128,000 
184,000 
260.000 
372,000 
460,000 
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in 5, 6, and 7, above, refer to Fig. 27 for pipe sewers, or to Fig. 28 for 
brick or concrete sewers, and find the sizes of sewers required. 

Example 28. In a town in which the blocks tire 340 feet, center to 
center of streets, there are 14 lots per block. The total length of tributary 
sewers above a certain point on a sub-main sewer in the system (separate 
sewers), is 16,600. The conditions affecting rate of sewage flow per capita are 
average. No allowance uood be made for ground water or manufacturing sew- 
age. The grade of the sewer is 0.30 per cent. What size is required? 

14 X 6 

Solution. The tributary population will be ^ = 25 persons per 100 

feet of sewer. The average rato of flow may be assumed at 85 gallons per 
capita per day. Hence the maximum rate of flow for this sub-main sewer 
will be 166 X 25 X 85 X 3J = 1,150,000 gallons per day. 

Hence, by Fig. 27, for a 0.30 per cent grade, a 12-inch pipe sewer will be 
required. 

Answer. A 12-inch pipe sewer. 

56. Table of Sizes Required for Sanitary Sewers. By the 

methods given in Art. 55, omitting allowances for ground water and 
manufacturing sewage, Table VI (page 68) lias been computed, to 
reduce the labor of computation of sizes of separate sanitary pipe 
sewers. 



TO USE THE TABLE 

Proceed to follow out steps 1, 2, 3, and 4, in Art. 55, just above (which 
read), thus determining the total estimated future number of linear feet of 
tributary sewer at successive points, the estimated future number of persons 
tributary per 100 feet of sewer (which let = P), and the estimated average 
flow of sewage in gallons per capita per day (which let = F). Also ascertain 
the grade to which the sewer is to be built. 

(;i) If P = 20 persons per 100 feet, and if F lies between 75 and 125 
gallons per capita per day, and if no allowance is necessary for ground water or 
manufacturing sewage, find in column 7, 8, or 9, or by interpolating between 
them, according to the value of F, a number close to the calculated number of 
linear feet of tributary sewer opposite to the given sewer grade, interpolating 
between the grades, and take the corresponding size of sewer in column 1. 

Example 29. For 13,100 linear feet of sewer, 20 persons per 100 ft., 85 
gallons per capita per clay, and 0.35 per cent grade. 

AVe find that for a 0.35 per cent grade an 8-inch sewer would be con- 
siderably too small, as shown by interpolating between the numbers in 
columns 7 and 8, while a 10-inch sewer would be a little larger than needed. 

Answer. A 10-inch pipe sewer. 

(B) If P does not = 20 persons per 100 feet (the other conditions re- 
maining as in A, above), first multiply the number of linear feet of tributary 
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Example 30. For 10,300 linear feet of sewer, 30 persons per 100 feet o) 
sewer, 110 gallons per capita per day, and a sewer grade of 0.25 per cent. 

on 

We first find 10,300 X~ = 2-1/150 linear feet. Then interpolating be- 
tween columns S and 9, we find that for a 0.25 per cent grade a 12-inch would 
be considerably too small, while a 15-inch sewer is a little larger than needed, 

1 nswrr. A 15-inch pipe sewer. 

(C) If F (rate of sewage flow) is less than 75 or more than 125 gallons per 
capita per day, first multiply the number of linear feet of tributary sewer by 

7? P 

-- , and thrn hy - (where P = persons per 100 feet of sewer), and then find 

the nearest number jn column S opposite the given grade. 

Example 31. For 22,500 linear foot of sewer, 35 persons per 100 feet, 
150 gallons per capita per day, and 45 per cent grade. 

We first find 22,500 X ~ } X gg" = 59 - linear fcct - In column 8 we 
find that for a 0.45 per cent grade a 15-inch sewer would be considerably too 
small, while an 18-inch is too largo. 

Answer. An 18-inch pipe sewer. 

(D) Ij ground water or manufacturing xnmge, or 'both, must be allowed 
for, ascertain the total average sewage flow, by multiplying the linear feet of 

p 

tributary sewer by - (P = persons per 100 feet), nnd this result by F (= gal- 
lons per capita per day, of sanitary sewage), and by then adding to this result 
the total allowance for manufacturing sewage, and J the total allowance for 
ground water. Then find by interpolation in column 3 the nearest number 
opposite the given grade, and take the corresponding size of sewer. 

Example 32. For 15,000 linear feet of tributary sewer, 25 persons per 
100 feet, 85 gallons per capita per day, 15,000 gallons per day per mile ground 
water, 200,000 gallons per day manufacturing sewage, and 0.20 percent grade. 

25 
We find the total average flow of sewage to use is 15,000 X ^~~ X 85 + 

200,000 + ' -- X 3 (miles) = 540,000 gallons per day. In column 3 we find 

O 

that for a C 20 per cent grade, a 12-inch sower would be considerably too 
small, while a 15-inch is a little larger than is needed. 
Answer. A 15-inch pipe sewer. 

GENERAL EXAMPLE FOR PRACTICE IN DESIGNING SEPARATE 
SANITARY SEWERS 

57. Working cut the following example will materially help 
the student. 

Example 33, Calculate the size of the outlet sewer of the sewer system 
shown in Fig. 4, assuming that there will be in the future 20 persons tributary 
per 100 feet of sewer, that the average flow of sewage will be 100 gallons per 
capita per day, no special allowance for ground water or manufacturing sew- 
age being needed. Also assume that there may be in the future 15,000 feet 
of sewer extensions not shown in the figure. The grade of the outlet sewer is 



this, mark ott with a pencil a scale ot foot from the scale assumed above. 
With this, scale off' the lengths of all the sewers shown, except the storm 
sewers. Add up the lengths scaled, and add 15,000 linear feet of future ex- 
tensions, to get the total length of tributary sewer. Then use Table VI. 
Answer. An 18-inch pipe sewer. 

CALCULATION OF SIZES AND MINIMUM GRADES OF 
STORM AND COMBINED SEWERS 

58. Storm and Combined Sewers Calculated by Same Methods. 
In combined sewers the rate of flow of sanitary sewage is so small in 
time of storms in proportion to that of the storm sewage, that the 
sanitary sewage can be neglected altogether in calculating the size. 
For example, a combined sewer one mile long, with 20 persons tribu- 
tary per 100 feet, and 75 gallons per capita per day, would have a 
maximum rate of flow of sanitary sewage at its lower end of 

52.8 X20X 75 X 3* ,-,,, 
71 v 86~400 = 0.43 cu. ft. per second (there being 1\ gals. 

in 1 cu. ft., and 86,400 seconds in 1 day, and the maximum rate of 
flow being 3 times the average). 

If the blocks are 360 feet wide, center to center of streets, this 
same sewer would have to take the storm sewage from 43-} acres. 
The amount of this at the time of the maximum storm allowed for, 
calculated by the methods described below, would probably be at 
least 20 cu. ft. per second. The sanitary sewage would therefore be 
only about 2 per cent of the storm sewage. The amount of the latter 
cannot be foretold nearly so close as 2 per cent. Thus the sanitary 
sewage would have no appreciable effect upon the size of the com- 
bined sewer, and can be neglected. 

59. Minimum Sizes of Storm and Combined Sewers. In the 
case of sanitary sewers, 8 inches was stated to be the minimum allow- 
able diameter (see Art. 47); but in the case of sewers carrying storm 
sewage, there is much greater danger of stoppages from dirt, sticks, and 
other debris washed in from the surface during storms. Hence 
twelve inches should be the minimum allowable diameter for storm and 
combined sewers. 

60. Minimum Grades and Velocities for Storm and Combined 
Sewers. It was stated in connection with sanitary sewers (Art. 48), 
that -the minimum allowable velocities to prevent deposits should be 
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1-J feet per second at the minimum depths of flow, which will require 
grades sufficient to give minimum velocities of 2 feet per second when 
the sewer flows full or half-full. For sewers carrying storm sewage, 
however, greater minimum velocities are necessary to prevent deposits, 
on account of the dirt, pebbles, and other heavy rubbish washed into 
them from the surface in times of storms. For combined and storm 
sewers the minimum allowable grades should bo steep enough to give a 
minimum velocity of 3 feet par second. If practicable without too groat 
expense, 4 feet per second should be secured. 

61. General Explanation of the Calculation of Amount of Storm 
Sewage. When rain begins to fall upon the area drained by a storm 
sewer, the water falling in the immediate neighborhood of the outlet 
at once enters the sewer and begins to be discharged. As time passes 
and the rain continues, water arrives at the outlet from more and 
more remote portions of the drainage area, and the discharge at the 
outlet increases quite rapidly until water is being discharged from all 
portions of the drainage area at the same time. After that, any 
further increase is slow, being due only to a per cent of run-off slowly 
increasing as the saturation ef the soil becomes more complete. 



The time of concentration is the longest time required for water 
from the remotest points of the portion of the drainage area being 
considered, to reach the outlet of that portion. 

The general law of the heaviest rainfalls, the ones which determine 
the sizes of sewers, is that the heaviest rates for short storms are much 
greater than the heaviest rates for long storms. Tliu longer the time, 
the less will be the average rate of the maximum storm lasting that time. 

In Fig. 33, is given a diagram 
prepared by Prof. A. N. Talbot, 
showing rainstorms in the Central 
States. On this diagram the or- 
dinates represent the rate of rainfall 
in inches per hour (which = cu. ft. 
per second per acre), while the ab- 
scissae represent the duration of the 
storm. Three curves arc also 
shown, one for very rare rainfalls, 
one for ordinary 
heavy rains, and 
one intermedi- 
ate. On the dia- 
g r a m each + 
represents o e 
storm. 

The storm 
causing the great- 
est rate of dis- 
charge in a storm 
sewer will its- 

na Uy fa t j le maX - 
^ J 

imwn rain last- 
. ^ l^fa O j 

lime equal to the time of concentration. If a time less than this be 
taken, water will not be discharged at the outlet from all parts of the 
drainage area at once, and that from near the outlet will have a chance 
to run away before that from the remotest points arrives. On the 
other hand, if a time be taken longer than the time of concentration, 
the heaviest rate of the maximum storm lasting this long will be less 




40 Urn 20 10 e>n-s ao to 

t=O-uration of Storm in Mimutes 

Pin 33. Rates of Heavy Rainfall in too North Central States, 
Ohio, Indiana, Illinois, Missouri, Kansas, and Iowa. 
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than the rate of the maximum storm lasting a length of time just 
equal to the time of concentration; and since the storm is lighter the 
flow will be lighter. 

Not all of the water falling on a drainage area will be carried 
away in the sewer. During and after the storm, some of the water is 
evaporated into the air, and some is absorbed into the soil. Some 
also accumulates on the surface, to flow off into the sewer after the 
rain has ended. The engineer determines ihe percentage of the rain 
floiving off in the sewer, by estimating the percentage of maximum run- 
off of the drainage area. 

The general method for calculating the amount of storm sewage for 
any particular drainage area, is therefore as follows: 

(a) Calculate the time of concentration, or longest time of flow to the 
point for which the size of sewer is being determined. 

(b) Calculate the rate of maximum rainfall corresponding to the time 
of concentration. 

(c) Calculate the parentages of impervious and pervious areas on the 
watershed drained by the sower. 

(d) Using the percentages of impervious and pervious areas obtained in 
c, calculate the maximum percentage nf run-off, or the percentage of the rate of 
the maximum rainfall which will be running off in the sewer under design at 
the end of the time of concentration. 

(a) Calculate the total maximum rate of flow of Ktnrm sewage, by multi- 
plying together the drainage area, llic-maximum rate of rainfall corresponding 
to the time of concentration, and the maximum percentage of run-off. 

62. Calculation of the Time of Concentration. The time of 
concentration, which is the longest time required for water falling 
on the remote portions of the watershed to flow to the point for which 
the size of sewer is being determined, will be the sum of, (1), the time 
required for the water from roofs, yards, sidewalks, and pavements to 
reach the sewers by way of the gutter and street inlets, and, (2), the 
longest time required for the water to flow through a line of sewers to 
the point for which the size of sewer is being calculated. 

(1) Time Required for Water from Roofs, Gutters, etc., to Reach 
the Sewers. This will usually be between the limits of 5 and 15 minutes, 
depending on the steepness of the slopes of the surface and of the 
gutters, on the distance the water must flow to reach the gutters and 
the distance it must flow in the gutters to reach the street inlets, on 
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the sewers, etc. By looking over the ground carefully, and allowing 
for the above conditions in a general way, the time may be estimated 
as closely as the data will warrant, without special calculations. The 
upper limit of 15 minutes may be used when the gutters have a very 
light grade, and are two blocks long, and where the roofs discharge 
into the gutters instead of into the sewer direct. 

(2) Longest Time Required for the Water to Flow through the 
Sewers. This is computed by taking the grades and sizes of the 
different parts of usually the longest line of sewers, and determining 
the corresponding velocities of flow by the use of the sewer diagrams, 
Figs. 27, 28, and 29, already given. From these velocities, and the 
lengths of the several portions of the sewer, the corresponding times 
required for the sewage to flow through each part can be readily 
computed, and their sum will be the time required. The designing 
must be begun at the upper ends of the sewers, so that we may know 
the sizes of sewer needed in computing the times of flow through 
each portion. 

Example 34. Required the time of concentration in the following 
case: The longest sewer consists of 400 feet of 18-inch pipe sewer, 
grade 0.5 per cent; SOO ft. of 24-inch pipe, grade 0.3 per cent; 
1,200 ft. of 36-inch brick sewer, grade . 25 per cent; 2,400 ft. of 48-inch 
brick sewer, grade 0.17 per cent. The roofs discharge into the 
gutters, through which the sewage must flow 2 blocks at 0.5 per cent 
grade to reach a street inlet. 

Solution : 
Estimated for water from roofs Velocity Time 

and gutter to reach sewer 15.0 min. 

In 18-inch sewer, Fig. 27 4. 2 ft. per sec. 1.6 " 

" 24-inch " "27 4.0 " " " 3.3 " 

" 36-inch " "28 4.0 " " " 5.0 " 

" 48-inch " "28 4.0 " " " 10.0 " 

Answer. Total time of concentration = 35 " 

63. Calculation of the Rate of Rainfall Corresponding to the 
Time of Concentration. In Fig. 34 are reproduced separately the 
three rainfall curves shown in Fig. 33. Storms of the 1st and 2d 
classes are rare, and are so very heavy that it would be excessively 
expensive to build sewers large enough for them. Hence sewers are 



overcharging of the sewers than to build the greater sizes, though in 
case very valuable property would be damaged it may be wiser to 
provide for the heaviest storms. 

TO USE THE DIAGRAM 

Find the time of concentration at the 
bottom of the diagram. Vertically over 
it, on the curve for storms of the 3d class 
(unless greater storms are to be provided 
for), locate a point; and horizontally 
opposite this, read off on the left the 
rate of rainfall. 

Example 35. Find the rate of 
rainfall to use in example 34. 

Solution. The time of concen- 
tration is 35 min. Over this we read 
on the curve for 
3d-class storms, 
2 . 1 inches per 
hour. 

Answer. 2.1 
inches per hour. 

64. Calcula= 
tion of the Per= 
centages of Im= 
pervi ous and 
Pervious Areas 
on the Sewer 

<=Dur!Uionofstorminininutes=Tlmeof coucentriition=Tinie 

required lor water to flow from thu remotest, part of thu nruii Watershed. The 
drained to tie point under consideration on tho sower. 

Fig. 34. Diagram Showing Rates of Maximum Rainfall to bu Used percentage of 
iu Calculating Ihe Size ol Storm Sowers. 

impervious area 
may be calculated in the following manner: 

Take a typical unit of area, usually one average block, and 
divide it into different classes of surfaces, having different percentages 
of impcrviousness, as follows: 

(a) Roof Area. From the average size of buildings, and the 
average number of buildings per block which will be connected w ; th 
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the sewers or with the gutters, calculate the total roof area in the 
block. Take this at its full value if the roofs are connected directly 
with the sewers, but take only 90 per cent if the roofs are connected 
with the gutters. 

(b) First-Class Pavements. Calculate the total area, per block, 
of brick, asphalt, stone block, and similar first-class pavements, with 
tight joints, and take 80 per cent of this area. 

(c) Second-Class Pavements. Calculate the total average area 
per block, and take 60 per cent. 

(d) Third-Class Pavements. Calculate the total average area 
per block of good macadam and similar pavements, and take 40 
per cent. 

(e) Hard-Earth Roads. Calculate the total average area per 
block of the traveled, hard-earth surfaces, and take 20 per cent. 

(/) Sidewalks. Calculate the several total average areas per 
block of 1st, 2d, and 3d-clas.s sidewalks, corresponding to the classes 
of pavements in b, c, and d, above. If these extend to the gutters, 
as in business districts, take the same percentages as for the corres- 
ponding classes of pavements namely, SO, 60, and 40 per cent for 
1st, 2d, and 3d-class sidewalks, respectively. But if the pavements 
are separated from the gutters by wide parking, as in the residence 
districts, take only one-half the above percentages namely, take 40, 
30, and 20 per cent, for 1st, 2d, and 3d-class sidewalks, respectively. 

Finally, add together all the reduced average areas per block (a, b, 
c, d, e, and f ) obtained as above explained, and divide the sum by the 
total area of the typical block. The quotient will give the percentage 
of impervious area. 

The percentage of pervious area is obtained by subtracting the per- 
centage of impervious area from 100 per cent. 

Example 36. In examples 34 and 35, assume the typical block 
to be 360 ft. square, center to center of streets, as follows: 

Streets, 60 ft. wide; pavements, 30 ft. wide; asphalt on two 
streets; good macadam on the other two; cement sidewalks, 5 ft. wide, 
on all four streets. 

One alley 20 ft. wide. 

Lots, 12 in number, each 50 X 140 ft., each lot containing one 
house, the houses averaging 30 X 40 ft., f.hr n)ofs connected with the 



Ist-Class Pavements, 2 X 15 X 360 X .80 - 8,640 
3d-Class Pavements, 2 X 15 X 330 X .40 = 3,960 " 

Ist-Class Sidewalks, 5 X 1,210 X .40 = 2,420 " 

Total impervious area per block = 27,980 sq. ft. 

Total area of one block = 360 X 360 = 129,600 sq. ft. 

27 980 
Answer. Percentage of impervious area= 1 0Q '^ nn = 21.58perct. 



Percentage of pervious area = 100 21 . 58 = 78 . 42 per cent. 

Mr. Emil Kuichling, M. Am. Soc. C. E., has calculated the 
percentages of impervious area in various cities of New York State, 
and his wofk has been repeated by Prof. H. N. Ogclen,* who finds 
the percentage to vary with the intensity of population, as follows: 

TABLE VIII 
Approximate Percentages of Impervious Area in Cities 
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Even very heavily populated sections in the largest cities will 
seldom have more than 80 to 85 per cent of impervious area. 

Table VIII furnishes an easy method of making approximate 
estimates of the percentages of impervious area. 

Example 37. In example 36, estimate the percentage of imper- 
vious area by Table VIII. 

Solution. The typical block contains 129,600 sq. ft.; and 

129,600 (sq. ft.) 

43,560 (sq. ft.) 

persons per house, would give 66 persons per block = 22 per acre. 



= 3 acres. The 12 houses at an average of 



* Sewer Design, p. 62. 
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Referring to Table VIII we find by interpolating, 22f per cent 
of impervious area, as compared with 21 . 6 per cent obtained above 
by the more exact method. 

65. Calculation of the Maximum Percentage of Run=0ff. Not 

all of the rain falling on the impervious area of a watershed will run 
off during the storm. Small amounts are evaporated or absorbed 
at once, for no city surfaces are absolutely impervious. A larger 
amount goes to fill up small depressions in the surfaces. A still 
larger amount accumulates on the surfaces of the watershed, making 
its way toward the sewer, the amount so accumulated and its rate 
of movement increasing as the storm continues at the same rate, until 
finally an equilibrium of flow is established, and the rate of the run-oil 
from the impervious area becomes practically 100 per cent of the 
rainfall. Thus, the shorter the storm, the less the percentage of 
run-off from the impervious area; and hence sewer watersheds having 
the smallest times of concentration are likely to have the smallest 
percentages of maximum run-off from the impervious areas. 

The maximum downpours which determine the size of the 
sewer, are often preceded by lighter downpours which saturate and 
partially flood the watershed. Hence it will probably never be allow- 
able to assume less than 75 per cent as the percentage of maximum 
run-off from the impervious areas of a sewer watershed, even with very 
short times of concentration, and comparatively little damage from 
overcharged sewers. 

With long times of concentration (say 45 minutes or more), and 
wherever great damage would be caused by overcharged sewers, 
100 per cent of maximum run-off from the impervious areas should be 
assumed. 

In the case of long-continued storms, the pervious area becomes 
gradually saturated, until some run-off occurs from it also. In the 
case of storms lasting several hours, such as cause the great floods in 
rivers, this percentage of maximum run-off may be quite high; but 
for sewers, the times of concentration, and hence the duration of the 
maximum downpour, are comparatively short rarely as long as one 
hour. 

For soils of average porosity and for moderate slopes, the per- 
centage of maximum run-off from the pervious areas may be assumed 
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hour's time of concentration. For porous, sandy soils and flat slopes, 
assume to 50 per cent, and for very impervious soils and very steep 
slopes, 125 to 150 per cent of the above percentages of maximum run- 
offs from pervious areas. 

Example 38. In examples 36 and 37, assume that the territory 
is a residence district, with moderate slopes and clay subsoil. Esti- 
mate the percentage of maximum run-oft'. 

Solution. Since the time of concentration is only 35 minutes, 
while the damage from overcharged sewers would not be so great 
as in a business district, we shall assume 90 per cent maximum rate 
of run-off from the impervious area. For the pervious area, we 
interpolate roughly between per cent for 15 minutes, and 17 per cent 
for 1 hour, and assume 8 per cent maximum rate of run-off. 

. 90 X 21 . 6 per cent = 19.4 per cent from impervious area. 
.08X78.4 " "=_6.3 " " " pervious " 

Answer. Total = 26 per cent maximum rate of run-off. 

66. Summary of Methods of Computing Sizes of Storm Sewers. 
We may now summarize the methods of computing the sizes of storm 
sewers, described above in Articles 61 to 65, inclusive, as follows: 

(a) Calculate the time of concentration (Art. 62), or longest time of 
flow from the remote portions of the sewer watershed to the point for which 
the size of sewer is being calculated. 

(b) Calculate the maximum rate of rainfall (Art. G3) corresponding to 
the time of concentration. 

(c) Calculate the percentages of impervious and pervious areas on the 
sewer watershed (Art. 64). 

(rf) From the percentages of impervious and pervious areas, and knowl- 
edge of the characteristics of the sewer watershed, calculate the percentage of 
maximum run-off (Art. 65). 

(e) Calculate the maximum rale of flow of storm sewage, by multiplying 
together the area oj the, sewer waters/led in acres, the maximum rule of rainfall in 
inches par hour (b), and the percentage of maximum run-off (d). The product 
will be the cubic feet per second of maximum storm sewage flow, 

(/) Knowing the grade of the sewer, refer to Fig. 27, or Fig. 28, or Fig. 29, 
according to the shape and material of the sewer, and determine the size of 
sewer required to carry the maximum flow of storm sewage (B) when flowing 
full. 

Example 39. In examples 34 to 38, assume that the sewer 
watershed is 5,280 feet long by 800 feet wide, and that the grade of 
the circular brick outlet sewer is to be . 15 per cent. Calculate the 

pH flifi.mp.tw. 



(6) The rate of maximum rainfall = 2 . 1 in. per hr. (see Ex. 35). 

(d) The percentage of maximum run-off = 26 (see Ex. 38). 

, N mi i 5,280 X 800 

(e) Phe drainage area = -l___- = 97 acres. 

4<5,5bO 

97 X 2.1 X .26 = 53 cu. ft. per sec. 
= maximum flow of storm sewage. 

(/) Referring to Fig. 28, we find, by interpolating between the 4-toot 
and 5-foot diameters, that for a grade of 0.15 per cent a diameter of 
4 ft. 3 in. will be required for a circular brick sewer which can carry 
53 cu. ft. per sec. 

Answer. A 4 ft. 3 in. circular brick sewer. 

GENERAL EXAMPLE FOR PRACTICE 

67. Before proceeding further, the student should work out 
the following example in computation of the proper size of sewer: 

Example 40. A thickly built-up sewer district, having a popu- 
lation of 35 persons per acre, j^ntains 160 acres. The slopes are very 
flat, and the soil is sandy and porous. The longest line of sewers is 
6,000 feet; and the velocity of flow in the sewers averages four feet 
per second. The roofs are connected with the gutters, in which the 
longest flow is two blocks. Calculate the diameter of the circular, 
brick outlet sewer, laid to a 0.08 per cent grade (NOTE: Use Table 
VIII.) 

Answer. A 6-foot circular brick sewer. 
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PART II 



LAND DRAINS AND SUBDRAINS 

68. General Discussion of Land Drains. Definitions of sewers 
and drains were given in Art. 1. Land drains have for their object 
the reclaiming of wet lands, to render them suitable for cultivation. 
The reclamation of wet lands also greatly improves the sanitary 
condition of the vicinity. 

There are two principal kinds of land drains namely, tile 
drains, or lines of agricultural drain tiles laid a few feet beneath the 
surface of the ground, to remove ground water; and drainage ditches, 
or open channels, made to serve as outlets for the tile drains and to 
drain ponds and remove surface water. 

69. Planning and Construction of Land=Drainage Systems. 
When a tile drainage system is projected, a competent drainage 
engineer should at once be engaged to do the necessary surveying, 
plan the system, and pass on the constr.iction. 

The surveying will include the obtaining of data for a complete 
map of the system; and each drain should be staked out, stakes being 
set 50 feet apart, and an elevation taken with a good level at each 
stake. All the work should be checked. 

The engineer should then prepare for the landowner a com- 
plete map of the system, to a scale of 200 to 400 feet per inch; also 
a sheet of profiles, including a profile of each drain, showing the 
depth and grade at all points. Without such map and profiles, 
knowledge of the system may be lost, and, on some future occasion, 
when very badly needed, may be unavailable. 

The engineer should plan as simple and regular a tile system as 
possible, adopting long, parallel, straight lines of tile when practicable, 
with as few junctions as possible. 

The grades may be very light in case of necessity, and short tile 
drains have worked well even at level grades; but the lighter the 
grade, the- greater should be the care used in construction. 
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The minimum depths should usually he 3J- to 4 feet. Shallower 
depths do not drain out the soil so thoroughly; and tile, if laid 3^ to 4 
feet deep, can be placed farther enough apart to more than make up 
for the cost of the greater depth. 

The lines of tile should usually be placed from five to ten rods 
apart, depending on the soil farthest apart in the most porous soil. 
The outlet should be built with special care; and a masonry wall 
should be constructed to hold the last length of tile. 

For drainage ditches, careful surveys of the entire watershed 
must be made by a very competent engineer; and fully detailed plans 
and specifications must be prepared. 

70. Contracts and Specifications for Tile Drains. The em- 
ployer and the tile ditcher should sign a printed contract with detailed 
specifications, such as given herewith: 

CONTRACT 

It is hereby agreed between 

employer, and , contractor, 

that the contractor shall, except for the furnishing of the tile along the ditch 
and the refilling of the ditch, entirely construct for the employer the following 
described drains: 



It is further agreed that for the above work the employer shall pay the 
following prices: 



It is further agreed that the employer 

furnish board free to tlu; contractor and his 

helpers during active prosecution of the work. 

It is further agreed that the contractor shall begin the work by 

and complete the same by 

It is further agreed that all the above work and the payments therefor 
shall be in strict accordance with the specifications given below and with the 
engineer's maps, profiles, and plans, all of which are hereby made a part of this 
contract. 

Witness the hands of the respective parties, this day of 

A. D 

Employer 
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SPECIFICATIONS 

1. Staking Out the Work. The work will be staked out by the engineer, 
and his stakes must be carefully preserved and followed. 

2. Digging the Ditches. The digging of each ditch must begin at its 
outlet, or at its junction with another tile drain, and proceed toward its upper 
end. The ditch must be dug along one side of the line of survey stakes, and 
about ten inches distant from it, in a straight and neat manner, and the top 
soil thrown on one side of the ditch and the clay on the other. When a change 
in the direction of ditch is made, it must bo kept near enough to the stakes so 
that they can be used in grading the bottom. In taking out the last draft, the 
blade of the spado must not go deeper than the proposed grade line or bed upon 
which the tiles rest. 

3. Grading the, Botlnm. The ditch must be dug accurately and truly 
to grade at the depths indicated by the figures given by the engineer, measured 
from the grade stakes. At each grade stake, a firm support shall be erected ; and 
on these supports a fine, stout cord shall be tightly stretched over the center 
line of the ditch and made parallel with the grade by careful measurements at 
each stake, using a carpenter's level. Supports shall be kept erected at at least 
three grade stakes, and the work checked each time by sighting over them. 
Intermediate supports shall be set and lined in by careful sighting wherever 
necessary, to support the cord every 50 feet. A suitable measuring stick shall 
be passed along the entire ditch, and the bottom in all parts made true to grade 
by measuring from the cord. The bottom must be dressed with the tile hoe, or, 
in the case of large tiles, with the shovel, so that a groove will be ninde to receive 
the tile, in which the tile will remain securely in place when laid. 

4. Laying the Tile. The laying of the tile must begin at the lower end 
and proceed upstream. The tile must be laid as closely as practicable, and 
in lines free from irregular crooks, the pieces being turned about until the upper 
edge closes, unless there is sand or fine silt which is likely to run into the tile, 
in which case the lower edge must be laid close, and the upper side covered with 
clay or other suitable material. When in making turns, or by reason of irregular- 
shaped tile, a crack of one-fourth inch or more is necessarily left, it must be 
securely covered with broken pieces of tile. Junctions with branch lines must 
be carefully and securely made. 

5. Blinding the Tile. After the tile have been laid and inspected by 
the employer or his representative, they must be covered with clay to a depth 
of six inches, unless, in the judgment of the employer or his representative, 
the tile are sufficiently firm so that complete filling of the ditch may be made 
directly upon the tile. In no case must the tile be covered with sand without 
other material being first used. 

0. Risk During Construction. The ditch contractor must assume all 
risks from storms and caving-in of ditches; and when each drain is completed, 
it must be free from sand and mud before it will be received and paid for in full. 
In case it is found impracticable, by reason of bad weather or unlooked-for 
trouble in digging the ditch or properly laying the tile, to complete the work 
at the time specified in the contract, the time may be extended us may be 
mutually agreed upon by the emploj'er and contractor. The contractor shall 
use all necessary precaution to secure his work from injury while he is con- 
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7. The Tile to be Used. Tile will be delivered oh the ground convenient 
for Hie use of the contractor. No tile shall be laid which arc broken, or soft, 
or so badly out of shape that they cannot be wull laid and make a good, satis- 
factory drain. 

S. Prosecution of the Work. The work must be pushed as fast as will 
be consistent with economy and good workmanship, and must not be left by 
the contractor for the purpose of working upon other contracts, except by 
permission and consent of the employer. All survey stakes shall be preserved, 
and every means taken to do the work in a first-class manner. 

9. Subletting Work. The contractor shall not sublet any part of the 
work in such a way that he will not remain personally responsible, nor shall any 
other party be recognized in the payment for work. 

10. Plant and Tools. The contractor shall furnish all tools which are 
necessary to be used in digging the ditches, grading the bottom, and laying 
the tile. In case it is necessary to use curbing for the ditches, or outside 
material for covering the tile whore sand or slush is encountered, the employer 
shall furnish the same upon the ground convenient for use. 

11. Payments for Work. Every weeks during the prose- 
cution of the work, the contractor may claim and the employer shall pay 75% 
of the value of the work completed satisfactorily, the engineer being the arbiter 
in case of dispute as to the amount of work satisfactorily completed. The 
remaining 25% will be retained until the entire work is completed satisfactorily, 
as certified by the engineer after a final inspection, at which time the whole 
amount due shall be paid. Prior to any payment, the employer may require a 
correct statement of all claims incurred by the contractor for labor, materials, 
or damages on account of the work; and the employer may withhold payments 
until proof has been presented by the contractor of release of all liens against 
the employer on account of such claims. 

12. Duties of Engineer. The engineer shall have authority to lay out 
and direct the work, and to inspect and supervise the same during construction 
and on completion, to see that it is properly done in accordance with the con- 
tract. His instructions should be fully carried out. 

13. Failure to Comply with Specifications. In case the contractor shall 
fail to comply with the specifications, or refuse to correct faults in the work 
as soon as they are pointed out by the engineer or other person in charge, the 
employer may declare the contract void; and the contractor, upon receiving 
seventy-five per cent of the value of the completed drains at the price agreed 
upon, shall release the work and the employer may let it to other parties. 

71. Benefits of Tile Drains. The advantages of tile drains 
may be enumerated as follows: 

1. Tile drainage, by making the soil firm, enables earlier 
cultivation in the spring. Low ground drained can be cultivated 
earlier than high ground not drained. 

2. Careful observations have shown that tile drainage makes 
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shown this increased warmth to be of the utmost importance in pro- 
moting the germination and growth of crops. 

3. Tile drainage promotes pulverization of the soil, putting it 
in good condition to cultivate, and preventing baking and the forma- 
tion of clods. 

4. Tile drainage removes from the pores of the soil surplus and 
stagnant water, which would drown and destroy the roots of plants. 

5. Tile drainage makes certain the proper "breathing" of the 
soil, or free circulation of air in its pores, which is essential to healthy 
plant growth. 

6. Tile drainage establishes in the soil the proper conditions 
required for the satisfactory carrying on of the chemical processes 
necessary to prepare the plant food for its use by vegetation. 

7. Tile drainage fits the soil for the vigorous life and action 
of the soil bacteria which are essential to preserve and increase its 
fertility and promote the growth of crops. 

8. Tile drainage increases the depth of soil which can be 
reached by the roots of plants and drawn upon for plant food. 

9. Because in them the roots of plants can penetrate deeper, 
where they are protected from heat and drouth and can reach the deep- 
seated moisture, tile-drained soils stand drouth better than undrained 
soils. 

10. By putting the top 3-feet or 4-feet layer of soil into a porous 
condition, tile drainage enables soils to absorb rain water instead of 
discharging it over the surface, and so helps to prevent surface wash 
and consequent loss of fertility. 

11. By causing this porous condition, tile drainage makes the 
upper 3 or 4 feet of soil into an enormous reservoir to catch the rain 
water and discharge it only slowly into the streams. Thus tile drainage 
prevents floods instead of causing them. 

12. Tile drainage does away with irregular shaped fields, cut up 
by sloughs and ditches, and so cheapens cultivation. 

Benefits of Large Ditches. Tile drainage is always preferred to 
open-ditch drainage if the drain is not too large. The advantages of 
large ditches may be enumerated as follows: 

1. By furnishing channels to remove storm water, they prevent, 
if of ample size, the inundation of low-lying lands by floods and surface 



from a narrow strip of land each side. 

3. One of their main values is in furnishing outlets for tile 
drains, and in many places tile drainage is impracticable till outlet 
drainage ditches have been built. 

72. Method of Computing Sizes of Tile Drains. The drained 
soil above the level of tile drains contains a large percentage of air- 
space in the pores between the soil particles; and this layer of porous 
soil acts like a great sponge several feet thick to absorb the rain as 
it falls. Hence the water reaches the tiles very slowly. It has been 
found that under average conditions tihs will not be called upon to 
carry more than J-inch depth of water in 24 hours. This equals 
6,800 gallons per acre per day, or 4,352,000 gallons per square mile 
per day. The sizes of tile drains for average conditions may readily 
be taken from Table IX. 

TABLE IX 

Number of Acres Drained by Tiles Removing 14. Inch Depth of Water 

in 24 Hours 
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Table IX is computed from the form of Poncelct's formula recommended 
for use with tile drains by C. G. Elliott, drainage expert to the U. S. Agricultural 
Department, Washington, D. C., who recommends the above sizes to drain 
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ground water only. If surface water is also to be removed, as in the case of 
ponds without other outlets, the tiles will drain safely only one-half to one- 
third the number of acres given in the table. 

When part of the land in the watershed is rolling, not requiring tiling, 
count only one-fifth to one-third of such rolling land, in addition to all of the 
low, flat land, in getting the size of tiles to remove ground water only. 

Example 41. What size of tile laid to a 0.1 per cent grade will carry 
the under-drainage of 160 acres of flat land ? 

Answer. 15 inches. 

Example 42. What size of tile to a 0.2 per cent grade will carry 
the under drainage of 240 acres, two-thirds rolling ? 

Answer. 80 acres flat land, plus one-third of 160 acres rolling, gives 
133^ acres, requiring a 12-inch tile. 

Example 43.- What size of tile laid to 0.3 per cent grade will be 
required to remove both ground and surface water from a pond whose 
watershed includes 40 acres? 

Answer. 10-inch. (NoTE. -Double or triple the area for both 
ground and surface water.) 

73. Method of Computing Sizes of Drainage Ditches. Since 
drainage ditches must carry surface water as well as ground water, 
their capacities must be larger than those of tile drains for the same 
number of acres drained. It has been found by experience that they 
must carry from f -inch depth for small drainage areas, to -J-inch depth 
for large drainage areas per day. Their size can be taken from Table X. 

Example 44. What width of ditch, having a fall of 5 feet per mile, 
and a depth of water of 3 feet, will be required to drain an area of 5 square 
miles (3,200 acres) ? 

Answer. About 12 feet. 

Example 45. What size ditch having a fall of 3 ft. per mile, and 
9 ft. depth of water, will drain an area of three townships (69,120 acres) ? 

Answer. About 22 feet. 

74. Method of Computing Sizes of Subdrains for Sewers. 
Sewer subdrains act like tile land drains to remove the ground water 
from the soil. Being deeper, they will drain wider strips of land 
say averaging 16 rods wide, instead of 8 rods, for ordinary land 
drains in average soil; but also, owing to the greater depth, the water 
will reach the tiles more slowly, and this may offset the greater width 
drained. We may assume roughly that each subclrain may be called 
upon to remove -inch depth of water per day from a strip 16 rods 
wide, which is the same Iking as \-inch depth per day from a strip of 
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Table IX, calculating the number of acres drained by multiplying the 
total lengths of tributary drain tile, in feet, by 132 feet ( = 8 rods), and 
dividing the 'product by 43,560 sq. ft. 

The above method will give a capacity approximating 110,000 
gallons per day per mile of tributary subdrains. As sewers are 
orclinpnly distributed, it will give a capacity approximating 1,500,000 
gallons per clay per square mile of territory served by the sewers. 

Example 4G. Calculate the size of subdrains laid to a 0.25 
pei cent grade, required to serve as outlet for 30,000 linear feet of 
tributary subdrains. 

Solution: 30,000 X 132 n , . , 

Io~7pn = 9* acres = eauivalent area drained 

for J-inch depth. 

In Table IX, opposite the 0.25 per cent grade, we find that a 10- 
inch tile would be required. 

Answer. 10-inch tile subdrain. 

75. Cost of Tile Land Drains and Drainage Ditches. The 
cost of tile-drain construction in central Iowa in 1904, can be approxi- 
mated from Table XL Local prices should be determined before 
using the table for close estimates of work done elsewhere. 

TABLE XI 
Cost of Tile Drains 
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The cost of hauling given in Table XI is on the basis of SI .25 per ton, or 
$2.50 per day for a man and team, making two trips. 

The prices for digging and laying given above include board furnished by 
the ditcher. If the farmer furnishes board, deduct about 20 per cent. The 
prices for digging and laying are for average ground, and should be increased 
for quicksand or very wet soils. 

N. B. To all estimates it is wise to add 5 per cent to 10 per cent for con- 
tingencies and engineering. 

Example 47. What will be the cost of 2,000 feet of 6-in. tile drain, 
2J miles from the tile yard, of which 1,000 feet is 4 feet deep, 500 feet 5 
Feet deep, and 500 feet 6 feet deep, in average soil ? 

Answer: 

2,000 ft. of I) in. tile @ $40.00 880 

Hauling 2,000 ft. 2J miles, @ S3 .75 ?i 

Digging and laying 60 . 6 rods 4 ft. deep, @ 50c 30 j 

" 30. 3 rods 5 ft. deep, 65R 19J 

" " " 30.3rodsGft. deep, @80c 24 

Refilling 121 . 2 rods (by team), @ 2c 2$ 



Add 10 per cent for engineering, etc 10 

Estimated cost SI 80 

Cost of Open Drainage Ditches. The cost of open drainage ditches 
is estimated by the cubic yard. 

To calculate the number of cubic yards per foot of length of ditch, 
multiply the average width by the average depth, and divide by 27. Thus 

7X12 
a 7-ft. by 12-ft. ditch contains - = 3J cubic yds. per foot length. 

& I 

The cost per cubic yard in Iowa varies from 7c. to 18c., depending 
on the size of the job, the character of the soil, and other local conditions, 
including the certainty of the contractor getting his money promptly. The 
larger the work, the less is the cost per. cubic yard. 

HOUSE SEWERAGE 

76. Definitions and General Description. A house sewer is a 
small branch sewer which connects the house with the street sewer. 
In Fig. 6 a general view of a house sewer is given. 

A soil pipe is the main drainage pipe of the system of house 
plumbing, into which the different fixtures discharge. See Kg. 35. 

A trap is a bend or depression in a pipe or drain, which remains 
constantly full of liquid, thus shutting off air-connection between the 
portions of the pipe or drain on opposite sides of the trap. See Fig. 35. 

A general idea of an entire system of house sewerage can be 



into the soil pipe, eacii protected oy a trap, ana an traps oemg ventea, 
as shown in Fig. 35. The dotted lines in Fig. 35 show alternative 

plans sometimes adopted 
for house sewerage. 

77. House Sewers. 
House sewers (see Fig. 6) 
are usually made of vitrified 
sewer pipe the same as 
street sewers, and should be 
constructed with fully as 
much care. The joints 
should have gaskets of hemp 
or oakum, and be carefully 
j cemented, the same as street 
sewers. (See Art. 33.) 

Each piece of pipe should 
be laid to the exact grade by 
measuring from a grade 
string, the same as for street 
sewers (see Art. 98). The 
grade should usually be not 
less than 2 per cent. The 
house sewer should, if possi- 
ble, be perfectly straight,both 
'in alignment and in grade, 
from the house to the house 
connection at the sewer. 

Fig. 35. Diagram of House Sewerage System. Inspection pipes should 

be placed just inside the lot line, as indicated in Fig. 6. 

House sewers should usually be 4-inch circular pipe. If 
too large, they are more difficult to keep flushed clean, and they may 
carry to the street sewer things large enough to cause stoppages, 
improperly put into the house fixtures. Sometimes 5-inch or 6-inch 
house sewers are used. 
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78. General Principles of House Plumbing. The following 
general principles should be carefully observed in the installation of 
all house plumbing: 

1. The iron pipe should begin a few feet outside the house, 
as vitrified pipe does not have tight joints and is liable to be broken, 
where it passes through the foundation wall, by uneven settlement. 

2. No pipes carrying sewage should be allowed to be buried 
under the basement floor, unless placed in masonry-lined trenches 
with removable covers. 

3 . All pipes of the plumbing system should be iron or lead, 
with absolutely tight joints of lead, or screwed, or soldered. 

4. In general, no pipes should be built into partitions or walls, 
where they cannot be gotten at, unless removable panels are placed 
over them. 

5. All fixtures should be completely exposed to view, and 
should not be enclosed in woodwork. Sinks and washbowls, for 
example, should be supported on brackets or legs, with clear, open 
spaces under them. 

6. All fixtures should be of durable, smooth, and non-ab- 
sorbent material, such as porcelain or enameled iron. The least 
possible woodwork should be used. 

7. All fixtures should be located in well-lighted and well- 
ventilated places. 

8. Each fixture must be protected by a good trap. There 
must be no openings from the plumbing system into the interior of 
the house not thoroughly protected by traps sure to stav full of liquid. 

9. Thorough ventilation of all pipes must be provided for. 

10. All pipes must be laid to good grades, without sags, so as 
to drain completely and quickly. 

11. The cellar and foundation drains should be connected with a 
sewer subdrain, if possible, and not with a sewer, owing to the danger 
of the water in the traps evaporating in dry weather when no water 
runs in the drains. If absolutely necessary to connect to the sewer, ex- 
cessively deep traps should be used, to lessen the danger of evaporation. 

79. Soil Pipes. The iron soil pipe begins, as already stated, 
a few feet outside the foundation Avail. At this point a disconnecting 
trap is sometimes placed, as shown by the dotted lines in Fig. 35, 

C wrl-i i<-l-i *-ir n/-i ft -f/no/i nt ft* I/M 1 ni IT* 11 e>4- \\ri i"\l n nnrl I-MT +n/i li r\iiC"O cirfn f\T til a 
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trap, as also shown by dotted lines in Fig. 35, to permit complete 
ventilation of the soil pipe. 

The soil pipe should extend full-sized and without any obstruc- 
tion, a few feet above the roof. It should everywhere be readily 
accessible, and will naturally be placed in the location most convenient 
for attaching the fixtures. 

The soil pipe is usually 4 inches in diameter, made of cast iron, 
with air-tight, leaded and calked joints. 

80. Traps. The best traps are simply smooth bends in the 
plumbing pipes, giving depressions which stand full of liquid. If 
the curves are not smooth, or if there are sudden changes in size, the 
danger of stoppage is increased. The depth from the highest level 
of the water in the trap to the top of the liquid in the lowest portion, 
is called the seal of the trap. Traps are necessary evils in plumbing 
systems, as they tend to cause stoppages. 

The seals of traps may be forced by any compression or rare- 
faction of air in the plumbing pipes, such as may be caused by plugs 
of sewage from other fixtures descending the pipes, unless a vent pipe is 
extended from the crown or highest point of each trap on the side next 
to the soil pipe, as shown in Fig. 35. 

Traps should be located as closely as possible to the fixtures they 
are to protect. 

81. Ventilation. The vent pipes from the traps mentioned in 
\rt. 80, above, and shown in Fig. 35, serve also to secure ventila- 
tion of branch pipes. They should unite in a main vent pipe, 2 inches 
in diameter, as shown in Fig. 35, and this may turn into the soil pipe 
above the highest fixture, or may extend independently above the 
roof, as shown by the dotted lines in Fig. 35. 

The extension of the main soil pipe unobstructed through the 
roof, with admission of air from the sewer (or through the fresh-air 
inlet if a disconnecting trap is used), together with the trap vent 
pipes and the main vent pipe, as shown in Fig. 35, insure ventilation 
of all parts of the plumbing system. 

COST OF SEWERS, AND METHODS OF PAYING 
FOR THEM 

82. Preliminary Estimates of Cost of Sewers. One of the first 
things which the sewerage engineer will be asked about sewers for 
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which he has made plans, is what will be their cost. He must be 
able to answer this question readily, and with close approximation to 
the actual cost. 

Many factors affect the cost of sewers, some of which cannot be 
exactly foretold. Among the things which can be closely ascertained 
in advance, are the sizes, lengths, and depths of the sewer, and the 
amounts of the various kinds of materials required. Among the 
things which cannot be exactly foretold, are the nature of the soil, the 
amount of ground water to be encountered, the weather conditions, 
and the labor conditions. 

The competent engineer will thoroughly study all conditions 
which may affect the cost, before preparing his estimates, and even 
then will allow a liberal percentage for contingencies. 

The engineer should have borings made to determine the char- 
acter of the soil and the level of ground water, and should learn all 
he can of previous experience in the town with ditches and other 
excavations. Even then the actual soil often proves very different 
from what was anticipated. 

After making the preliminary study and pluns, the engineer 
tabulates the sewers by lengths, depths, sizes, and character, together 
with the manholes, lampholes, flush-tanks, and other items of the 
system. He then assigns a unit price to each item, after careful 
study of all conditions, and calculates the total cost. 

The data of cost which follow are for average conditions only, 
and only for the localities named. They will need to be modified 
by the engineer to meet different conditions. 

83. Cost of Pipe Sewers. In estimates of the cost of pipe 
sewers, the work is usually divided into the following items : 

(1) Trenching and Refilliiiy. This includes excavating the 
trench for the sewer, refilling it, and compacting the material after 
the sewer pipe is laid. Trenching and refilling are usually itemized 
according to depth, thus : 

Trenching and Refilling under 6 feet depth 

G to 8 feet depth 

" " " " 8 to 10 feet depth 

Etc., etc. 

The cost of trenching and refilling will vary somewhat also with 

- 
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For estimates and bids, the lengths in linear feet of each depth of 
sewer are taken from the profiles, and listed in the tabulation. 

(2) Furnishing Sewer Pipe and Specials. The pipe are 
usually specified to be delivered on board cars at the town where they 
are to be used. The amounts are usually itemized according to the 
diameters, thus: 

Furnishing sewer pipe 8 inches diameter 

11 It 11 JQ It H 

)i it tt -to " " 

etc., etc. 

Specials are sometimes itemized separately, and sometimes 
included in the prices for furnishing pipe, the average distance apart 
being specified. 

For estimates and bids, the total lengths of each size of pipe are 
ascertained and listed in the tabulation. 

(3) Hauling and Laying Sower Pipe and Specials. This 
includes taking the sewer pipe from the cars, hauling them to the 
sewer, furnishing cement, sand, and hemp or oakum, and laying the 
pipe according to the specifications. Some labor in excavating bsll 
holes and a few inches at the bottom of the ditch shaped to fit closely 
the under side of the pipe, is also included. Hauling and laying are 
usually itemized according to the diameters of the pipe, thus: 

Hauling and Laying sewer pipe and specials, 8 inches diameter 

It It It It 11 it tt -IQ 11 ,, 

ti tt It tt tt tt It -I o tt It 

Etc., etc. 

The lengths of each size are listed for estimates and bids, the 
same as sewer pipe. 

In Fig. 36 is given a diagram for estimating the cost of pipe 
sewers and subdrains in the Middle West. It may be used elsewhere 
by noting local conditions and their variation from the conditions 
assumed, as follows : 

(a) If the sewers are to be paid for promptly as the work pro- 
gresses, in cash instead of in assessment certificates, deduct about 
10 per cent. 

(b) Get actual prices on sewer pipe delivered, and add about 
8 per cent for additional cost of specials in the average residence 
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(c) Ascertain the character of the soil, and the likelihood of 
encountering ground, water. If the conditions are very favorable, 
the cost of trenching, refilling, and pipe laying may be materially 
decreased, even sometimes to 50 per cent of the figures shown in the 
diagram; while on the other hand, for very unfavorable conditions, 
the cost shown for these items will have to be increased, sometimes 
even to 150 per cent. 

Example 48. Estimate the cost of a pipe sewer consisting of 
1,200 ft. of 18-inch pipe averaging 16 feet deep, and 2,700 feet of 
15-inch pipe averaging 12 ft. deep, under average conditions, together 
with a 6-inch subdrain. 

Solution : 

1,200 X 2.35 (from diagram) = $3,020 for 18-inch sewer 

2,700 XI. 60 (" " )= 4,320" 15 " 

3,900 XO. 15 (" " ) = _ 585" 6 " subdrain 

Answer. Total estimated cost = 7,925 

84. Cost of Brick Sewers. The cost of a brick sewer may be 
estimated by determining separately the cost of the excavation and 
refilling and that of the brickwork. The number of cubic yards of 
each of these items is computed for 1 linear foot length of sewer; and 
the cost per linear foot is estimated by multiplying the results so 
obtained by estimated costs per cubic yard of excavation and brickwork 
respectively. 

(1) To calculate the number of cubic yards of excavation per 
linear foot length of sewer, multiply the average depth of sewer trench 
by the average width, and divide by 27. 

The average depth for a circular bottom will approximate the 
average depth from the surface to the invert, while the average width 
will be at least as great as the internal diameter plus twice the thickness 
of the brickwork. 

Thus, for a 2-ring (9 inches of brickwork) circular scwtr 6 feet in 
diameter, with grade line 12 ft. deep, the number of cubic yards 
excavation per linear foot of sewer is : 



_. - 

The cost of sewer excavation and refilling varies usually from 
$0.20 per cu. yd. to 81.20 per cu. yd., averaging perhaps $0.50 to 
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vation tor the G-toot sewer, 12 ieet deep, referred to above, would be 
3 X .60 = $2.00 per linear foot. 

The favorable conditions for low cost per cubic yard, arc, large 
sewers; neither great shallowness nor excessive depth; little water; 
soil firm enough not to require much bracing, yet not hard enough 
to require to be picked; and the use of excavating machinery. The 
opposites of these conditions give the unfavorable conditions. 

(2) The number of cubic yards of brickwork p",r linear foot of 
brick sewers, may be taken from Tables XII and XIII, which are 
taken mainly from Gillette's Handbook of Cost Data. 

TABLE XII 
Cubic Yards per Linear Foot of Brick Masonry in Circular Sewers 



DIAMETER 


ONE RINO 


Two RINGS 


THKEK RINOB 


2ft. 6 in. 


0.125 


0.283 




3 " 




0.147 


0.327 




3 " 




0.169 


0.371 




4 


' 0' 




0.191 


0.415 




4 


' 6 




0.213 


0.418 




5 


1 




0.234 


0.502 


0.802 


5 


' 6 




0.256 


0.544 


0.867 


6 


' 




0.278 


0.589 


0.933 


6 


' 6 






0.633 


0.998 


7 


' 






0.677 


0.063 


7 


' 6 






0.720 


0.12S 


8 


' 






0.764 


1.194 


8 


' 6 






0.807 


1.260 


9 


' 






0.851 


1.325 


9 


1 6 






0.895 


1.390 


10 


' 






0.938 


1.456 



TABLE XIII 

Cubic Yards per Linear Foot of Brick Masonry in Egg-Shaped Sewers 



DIMENSIONS 


ONE RINQ 


Two RINOS 


TunEE Risoa 


ft. in. ft. in. 








2-0 by 3-6 


0.128 


0.286 




2-6 3-9 


0.154 


0.341 




3-0 4-6 


0.182 


0.396 




3-6 5-3 




0.451 


0.725 


4-0 6-0 




0.506 ' 


0.80S 


4-6 6-9 




0.561 


0.891 


5-0 7-6 




0.617 


0.974 


5-6 8-3 




0.073 


1.058 


6-0 9-0 




0.729 


1.140 


6-6 9-9 




0.785 


1.223 
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The cost of brick masonry in sewers usually varies from $8.00 to 
$14.00 per cubic yard, averaging perhaps SQ.50 to $12.00. 

Thus, under average conditions, the cost, per linear foot, of the 
brick masonry of the two-ring, 6-foot circular brick sewer mentioned 
above, would be about 0.589 cu. yds. (from Table XII) X $10.50 per 
cu- yd. = SO. 17 per foot. It will depend upon the grade of brick 
used, their cost per 1,000, the cost and proportions of cement and 
sand in the mortar, the wages of brick masons, the size and depth of 
the ditch, etc. 

Example 49. Estimate the cost, under fairly favorable condi- 
tions, as to excavation and brickwork, of a 10-foot, 3-ring, circular 
brick sewer 1,875 ft. long, averaging 10 ft. deep. 

Solutiwi : 

10 X 13 

Cu. yds. excavation per foot = about ^-- = 5 

^ / 

(allowing 13 ft. width of trench, to provide a little extra room for 
bracing). 

Since the conditions are fair, assume $0.60 per cu. yd. as cost 
of excavation and refilling. 

The brickwork = 1.456 cu. yds. per linear foot (Table XII); and 
since the conditions are fair, we shall assume a cost of $9.50 per cu. yd. 

Then the estimate will be as follows: 

Excavation and Refilling, 5 X $0 . 60 = S 3 . 00 per lin. ft. 

Brickwork 1.456X 9.50= 13.83" " " 

Total $16.83" " 

1,875 X 16.83 = $31,556 for total cost, to which, however, it 
may be wise to add, say, 5 to 10 per cent for contingencies unforeseen. 

Answer. About $33,500. 

85. Cost of Concrete Sewers. The cost of concrete sewers 
may be estimated by a method precisely similar to 'that described in 
Art. 84, above, for brick sewers namely: 

(1) Compute the cubic yards of excavation per linear foot of sewer 

(average depth X average width}\ , ,. . , , . 

= 2 s 1 '. \, and multi-ply by the estimated 

cost per cubic yard, which will be from $0 . 20 to $1 . 20, usually 
SK0.50 in $0.75. 
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(2) Compute the member of cubic yards of concrete per linear 
foot of sewer 

(__ total area of concrete in square feet in a cross-section of the sewer \ 
27 ) 

and multiply by the estimated cost of the concrete per cubic yard, which 
will be from 86.50 to $12.00, usually from 87.50 to $9.50. 

(3) In the case of reinforced concrete sewers, compute the number 
of pounds of steel reinforcing per linear foot of sewer, and multiply by 
$0.04 to $0.05 per Ib. 

The details of designs for concrete and reinforced concrete 
sewers vary so much that no tables can be given, as for brick sewers, 
showing the cubic yards of concrete per linear foot of sewer. 

The cost of the concrete will depend upon the costs of cement, 
sand, and broken stone or gravel, and on their proportions; on the 
size and depth of the trench and its freedom from water; on the 
cost of labor, etc. 

86. Cost of Manholes, Combined Manholes and FluslWTanks, 
Flush=Tanks, Lampholes, and Deep=Cut House Connections. Under 
these headings the following dirta of cost will be found valuable: 

Manholes. Under average conditions, the cost of brick man- 
holes of the design shown in Fig. 9, will be about $40 for 8 ft. depth 
of sewer. For greater depths, add about $3 per foot of additional 
depth. 

Combined, Manholes and Flush-Tanks. Under average con- 
ditions, the cost of these may be estimated at S80, plus $4 per fool 
of additional depth of sewer over 8 ft. This is for about 500 gallons' 
capacity of the flush-tank part. 

Flush-tanks of 500 gallons' capacity, under average conditions, 
may be estimated to cost about $60 each. 

Lampholes, such as shown in Fig. 10, may be estimated at about 
$10, plus $0.35 per foot of additional depth over 8 feet. 

Deep-cut house connections (see Fig. 8) may be estimated at 
$2.00 to 83.00 each, according to the depth of the sewer. 

87. Engineering and Contingencies. In estimates of the cost 
of a sewer system, it is necessary to allow for unforeseen contingencies 
and for the cost of the engineering work. From 5 per cent to 20 per 
cent is usually added to the estimated cost on these accounts, depend- 



conditions. 

EXAMPLE FOR PRACTICE 

88. Example 50. Estimate the cost of the sewer system shown 
below, the conditions being assumed to be average. (NoTK: See 
Articles 84 to 87, inclusive.) 

PRELIMINARY ESTIMATE OF COST OF SEWER SYSTEM FOH 







COST 


ITEM 


Arrnox. 








Unit 


Total 


4-ft. briek sewer , 2 rings, S ft. average ilppth 
3-ft. " " 2 " 10 " 


S50 ft. 
02.5 ' 






2-i-in. pipe sower, 9 ft. average depth 
18 " " "H 


3,780 ' 
1,7-10 ' 






12 " " " 14 ' 


2,0-10 ' 






8 " " " 101 


40,800 ' 






Manholes 12 


08 






Comb.M.II.&F.T.lO 


18 






Lamplioles 11 ' 


3S 






Total of above 




Engineering and Contingencies, 10 per cent, of above, 




Total estimate of c.ost 


* 



'Answer. About J82.500. 

89. Methods of Paying for Sewers. This is another question 
which comes up early in determining whether a city can or will build 
or extend a sewer system. 

Three methods are in common use in paying for sewers, as 
follows : 

(1) The City as a whole may pay the entire cost. When this 
plan is followed, all or part of the money may be raised by selling 
bonds, or all or any part may be raised at once by taxation. 

In some States, cities are given a right to levy a sewer tax of a 
certain rate for a certain number of years in advance, and to anticipate 
the proceeds of this tax by issuing sewer warrants. 

Often, when it comes to the construction of sewers, the City will 
be found to have already issued bonds to the highest legal amount, 
to build waterworks, an electric light plant, etc., so that no money for 
sewers can be raised from bonds. 
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(2) The entire cost of the sewers may be, asscimad ayainsl the 
property abutting upon or adjacent to the scwcr. Here the Ic^al 
principle is that the assessment must he in proportion to the benefit 
received. Property abutting directly upon the sower receives the 
greatest benefit, and must be assessed for most of the cost. Some- 
times the benefit will be in proportion to the number of feet frontage 
of the lots abutting on the sewer; and sometimes the benefit per unit 
lot is considered to be the same in all parts of the city, a large unit 
size of lot being adopted in the residence part of the city, and a 
much smaller size in the business section, with often an intermediate 
size between these two. 

The "assessment" is levied upon the completion of the sewer, 
when the entire cost can be ascertained. Due notice to all property 
owners assessed must be given, so that they can present objections 
if they desire. Usually all property owners who desire are allowed 
to spread the payment of their assessments in equal installments over 
a considerable period of years, in which case assessment certificates 
arc issued to cover the payments. The contractor is often required to 
take these certificates in payment for the sewer. 

(3) The cost of the sewers may lie divided between the City and the 
property directly abutting upon or adjacent to the sewer. This seems 
the fairest way ; since, in the first place, the entire city receives benefit 
from improved sanitation, attractiveness to investors, etc., from a 
sewer constructed anywhere within its limits; and since, in the second 
place, any system of sewers for a city should be planned to give 
outlets of proper size to all parts of the district, which enlarges and 
deepens the sewers on many streets. On the other hand, the property 
along the sewer is benefited much more than the rest of the city, and 
should accordingly pay a much larger proportion of the cost. 

The City Council usually has the right to decide what percentage 
of the cost is to be paid by the City and what by the property along 
the sewers. 

PREPARATION OF PLANS AND SPECIFICATIONS FOR SEW= 
ERAQE SYSTEMS 

90. Sewer Reconnaissance. "When a sanitary engineer is 
called upon to prepare plans and specifications for a sewerage system, 
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general study of the entire city and its surroundings, with special 
reference to its sewerage conditions. 

He visits the city and obtains copies of the best maps procurable. 
If these maps do not show the contours or elevations of the surface 
at different points, he obtains the best procurable information as to 
such elevations, and enters it upon the maps. Often the elevations 
of street grades will prove sufficient, if better and more detailed in- 
formation is lacking. If street profiles are available, they will of 
course be of great value. 

With maps thus prepared for the purpose, he rides or walks over 
all parts oj the city, making himself thoroughly familiar with its 
topography and other features. Some of the information thus 
obtained may be entered upon the maps. He will note the present 
density oj population in different sections, and the prospects for future 
growth. The presence or absence of manufacturing industries, and 
the future prospects in this line, are of importance. Statistics of 
the past growth of the city will be obtained. Full information regard- 
ing the character of the water supply and the amount and fluctua- 
tions of the water consumption, and the distribution of the water 
mains throughout the city, will be of great value. The local labor 
conditions, and the probable local cost of cement, sand, brick, 
sewer pipe, and other needed materials, must be ascertained. 
All possible information should be secured regarding the ground 
water and the character of the soil in different, sections of the city. 
Information about old excavations and about wells can usually be 
secured, and will give much light on these points. 

From his general study of the conditions, including especially 
the topography, the engineer must decide whether the system of 
sewerage shall be a separate system, or a combined system (see 
Articles 10 to 13, inclusive). 

The question of the outlet will be one of the most important 
controlling points to be decided, and the engineer must carefully 
examine all possibilities in this line. The number of outlets should 
be as small as feasible, one outlet being secured if possible. The outlet 
must be low enough to drain thcw-oughly all portions of the district it 
serves, and should be chosen with a view to safe and satisfactory 
disposal of the sewage. 
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sidered. In the past, most cities have simply discharged their sewage 
into the nearest available body or stream of water which it was con- 
sidered could be used without causing damage or injunction suits on 
account of the pollution. At the present time, cities are being com- 
pelled more and more to provide means for purifying the sewage 
(see Articles 110 to 124); and the engineer, in choosing the outlet 
and planning the sewers, should always consider it probable that in 
the not distant future the city will be compelled to use some method 
of purification, and his plans should be so made as readily to permit 
this in the future, even if the city builds no sewage purification works 
at first. 

During the reconnaissance, the engineer must constantly be 
recording the significant information he secures, in a neat and system- 
atic manner in a standard 'notebook, which he keeps for the purpose. 
Loose-leaf notebooks of pocket size have many advantages for this 
purpose. In the same notebook, he should make all his preliminary 
computations. 

On completing the reconnaissance, the engineer usually makes 
a preliminary report to the city officers, stating the conditions he has 
found, and his conclusions as to the general features of the system 
he has decided to recommend as best. He also usually presents at 
this time some rough estimates of cost. 

The city then decides whether or not to adopt the general recom- 
mendations of the engineer, and whether to go on with the preparation 
of plans and specifications. 

91. Surveys for Sewer Plans. After the reconnaissance, if it 
is decided to go ahead with the plans, the next step will be to make 
the necessary surveys. These may usually be divided into three 
principal parts as follows: 

(1) Surveys of Sewage Disposal Site. In case a sewage dis- 
posal plant is to be built, a survey of the site must be made to secure 
the data needed for the design. Usually this will include data for a 
contour map of the entire tract, and borings or pits to determine the 
character of the soil. 

(2) Surveys for the Outlet Sewer. Transit and level lines must 
be run, and profiles prepared, to determine the best route for the 
outlet sewer. Data must be secured for an accurate map and profile 
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(3) Survey.? for the Street Sewers. Usually, existing plats can 
be found sufficiently accurate to give the dimensions necessary for 
constructing the general ftmucrar/e map, without special surveys. 
Small errors on these plats will not affect the general design, and 
will not be of much importance in view of the accurate surveys which 
must be made later during construction. Sometimes a few measure- 
ments with tape-line and transit must be taken in special localities. 
Usually the main part of the surveys for the street sewers consists in 
running lines of levels along all the streets on which there is possibility 
of planning sewers, in order to secure the data necessary to make the 
sewer profiles of all the sewers. 

These levels should be referred to the city datum that is, the 
reference level above which all city elevations are given. If such a 
datum has not already been adopted, one should be established, and 
marked by a -permanent bunch-mark. A six-inch iron pipe set six 
feet in the ground, filled and surrounded with concrete, makes a good, 
permanent bench-mark. The top, not quite filled with concrete, pro- 
jects a little above the ground, and a copper bolt is set in the concrete 
at the top, the top of the bolt constituting the bench-mark. The 
pipe should have a hinged iron cap to protect the bolt. 

In running the level, no effort should be made to trace out the 
main lines of sewers and their branches, but each street should be sur- 
veyed by itself. A zero point should be taken at some definite point 
(such as the center line, or one of the side lines, of a cross-street) at 
one end of the street, and station points 100 feet apart determined by 
continuous measurements with a steel tape. These stations should 
be numbered continuously from the zero point, intermediate points 
being located, in the usual way, by plus distances from the preceding 
station. Thus station 9 + 72 is 972 feet from the zero point. 

The exact plus of each side line of each cross-street, and of 
points opposite other important things, should be determined anJ 
recorded in the notebook, to give measurements to be used in pre- 
paring the profiles, and in checking the map. 

All lines of levels must lie checked. At. the end of each street, 
the leveling can be extended across to an adjacent street, and checked 
with the line of levels on that street. 
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located on permanent points, such as the tops of the foundation walls 
of buildings. 

92. Sewerage Plans. From the data obtained by the surveys, 
the sewerage plans must be prepared. These will usually consist 
of a large number of separate sheets, the following being a list of the 
sheets of one particular set of plans, for a separate system of pipe 
sewers. 

1. Index Sheet. (Giving the contents of all other sheets.) 

2. General Sewerage Map. 

3. General Map of Sewage-Disposal Plant. 

4. Detailed Pluns of Septic Tank. (For the Sewage-Disposal Plant.) 

5. Detailed Plans of Filter Beds. (For the Sewage-Disposal Plant.) 

6. Plans of Standard and Drop Manholes, and Lnmpholcs. 

7. Plans of Combined Manholes and Flush-Tanks. 

8 to 33. Profile Sheets. (Showing profiles of all the sewers.) 

In other cases, separate sheets may be needed for many other 
things, as, for example, 

Details of Brick Sewers, of different sizes. 

" " Concrete Sewers, " " 
Plans of Flush-Tanks. 
" " Catch-Basins. 
" " Street Inlets. 
" " Sewage Pumping Station. 
Etc., etc. 

For the sake of convenience and of neatness and system, all the 
sheds of a set of sewerage plans should be made of a standard size (one 
or two can be made larger and folded to the standard size), and they 
should be bound together in regular book covers, 18 inches by 24 inches 
being a convenient standard size of sheet for most cases. 

Fig. 37 is a photographic view of such a cover containing a set 
of sewerage plans. The cover protects the sheets from injury, and 
is so arranged that any sheet can readily be removed and replaced 
A cover like that shown costs about $1.50. 

The original drawings were all made on tracing cloth, except 
the profiles, which were made on transparent profile paper. Thus 
all the sheets can readily be reproduced by the process of blue-print- 
ing, and only the blue-print sheets arc used on the work or by the 
City, the engineer retaining the original tracings in his office, where 
they can be kept safe. 

In such a set of plans, the sheets should be numbered in order 



ferent sheets. 

Sewerage Map. In Fig. 38 is shown a reduced copy of an actual 
sewerage map of a separate system of sewers for a small town. The 
original size of the map shown was 36 inches by 24 inches, so that 
folding it once reduced it to the 18-inch by 24-inch size. 

The original 
scale of the map 
shown was 200 
feet per inch ; but 
for larger places, 
300 feet or even 
400 feet per inch 
may be sufficient, 
since large-scale 
maps of all the 
individual sew- 
ers appear on the 
profile sheets. 
The Unas of 

Fig. 37. Standard Cover for Sewerago Plans. SCWerS in a sys- 

tem such as 

shown in Fig. 38, ought to lie restricted as far as possible to the streets 
on which the lots front. Sewers on cross-streets add to the m'leage 
of sewers without serving additional lots, and are useless except for 
connecting other sewers. 

The manholes, lampholes, flush-tanks, etc,., should be numbered 
systematically, something as shown in Fig. 38, no two structures of 
the- same kind having the same number. This avoids danger of 
duplication where the same structure is shown on two or more sheets, 
as is often the case. 

Sewer Profiles. In Fig. 39 is shown a sample profile sheet from 
an actual set of plans. 

The original profile was made on "Plate B" transparent profile 
paper, so that the profiles can be reproduced easily by blue-printing, 
the same as the other drawings. The sheets were cut to the standard 
size.. 18 inches by 24 inches, to bind with the other drawings. 

The profiles should be made in sijstematic order of the streets, each 




l _ 

up the main lines of the sewers and their branches. 

The profile sheets show large-scale maps of the individual 
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sewers immediately below their profiles, to permit the exact location 
of manholes, etc., and of the sewer itself in the street. _ 

93. Specifications for Sewers. Besides the plans, it will be 
necessary for the sewerage engineer to prepare precise instructions 
all matters of importance not fully shown by the plans, 



system. Such instructions are culled Specifications. 

An ordinary set of sewer specifications will consist of three parts : 

(1) A Notice to Contractors, or form of advertisement for the city officers, 
to use in advertising for bids. 

(2) A Form /or Proposal, with suitable blanks, on copies of which, 
furnished by the city, all contractors are required to make their bids. 




Fig. 39. Typical Sewer Profile Sheet. 

(3) The Specifications Proper, These again will consist of two main 
divisions : 

(n) General clauses, relating to payments, guarantees, etc., and to 
general features of the work. 

(b) .Specific clauses, specifying the exact details of different parts or the 
work. 

A copy of an actual set of specifications for the construction of 
& separate system of pipe sewers, with a sewage-disposal plant, is 
given herewith: 

CITY OF , 

SPECIFICATIONS 

you 
SEWERS AND SEWAGE-DISPOSAL PLANT 

NOTICE TO CONTRACTORS 
The Incorporated City of , ., will reseivs 
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sealed bids imtil , , at ; (1) for tho 

construction of a sewage-disposal plant, consisting of a sewage tank of about 

gals, capacity, and sand filter beds, each of about sq. ft. 

area; and (2) for tho construction of sewers as follows: about ft. of 18- 
inch, ft. of 15-inch, ft. of 12-inch, ft. of 10-inch, and ft. 

of 8-inch, with suitable appurtenances, all in accordance with plans and speci- 
fications prepared by , Engineer, , and now on 

file in his office and with the City Clerk. All bids must be accompanied with 
certified checks, approximately in the amount of 5 per cent of the bid, made 

payable without recourse to the City of , . The City 

reserves the right to reject any or all bids, to waive defects, and to accept 
any bid. All bids must be in .sealed envelopes, marked on tho outside 
"Sewerage Bids," and addressed to , City Clerk. 

INSTRUCTIONS TO BIDDERS, AND GENERAL SPECIFICATIONS 

(1) Items. The items of work intended to be covered by these specifi- 
cations are those required for the entire completion of the System of Sanitary 

Sewers for tho City of , , 

according to the plans prepared by , Engineer, and include 

the following: 

() Tho construction of a Sewage-Disposal Plant, including a sewage 

tank of about gallons capacity, and sand filter beds, each of about 

sq. ft. area, and including all valves, sewer pipes, outlets, etc. 

(ti) Tho construction of Sewers as follows: 

18-inch Tt. 

15-inch 

12-inch 

10-inch 

8-inch 

Manholes 

Lampholes 

Combined Manholes and Flush-Tanks, 

together with subdrains as directed by the City. 

(2) Application. These general specifications and instructions to 
bidders shall apply to all items of workmanship or materials enumerated above 
or hereinafter mentioned. 

(3) Defini/inns of Terms. Wherever the word "City" is used in these 

specifications, it shall be understood to mean the Incorporated City of , 

., acting through the Mayor and Council, or their duly authorized repre- 
sentatives. Wherever the word "Contractor" is used in these specifications, 
it shall be understood to mean the person or firm employed to do all or any 
part of the work or furnish all or any part of the material for the Sanitary 
Sewerage System. Wherever the word "Engineer" is used in these specifi- 
cations, it shall be understood to mean the Engineer employed by the City 
to design or supervise the construction of all or any part of the Sanitary Sewer- 
ago System. 

(-1) 7?iWs. All bids must be on blanks furnished by the City for the 
purpose. The blanks can be obtained from , City Clerk 

. .. or from 
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All bids must be enclosed in sealed envelopes addressed to , 

City Clerk, , ., and plainly marked on the outside with the 

words "Sewerage Bids." 

Each bid must be accompanied with a certified check approximately in 
the sum of 5 per cent of the bid, and made payable without recourse to the 
City Treasurer, , 

The City reserves the right to reject any or all bids, to waive defects, and 
to accept any bid. 

(5) Certified Checks. The certified check mentioned above will be 

forfeited as damages to the Incorporated City of , ., 

unless the Contractor enters into contract ;md furnishes bonds satisfactory 
to the Mayor and Council within 12 days after the contract has been awarded 
to him. Certified checks not so forfeited shall be returned to the bidders as 
soon as the contract is signed and satisfactory bonds are furnished. 

(0) Bond. A bond satisfactory to the Mayor and Council shall be 
furnished by the Contractor, approximately in the amount of 50 per cent of the 
contract price. 

(7) Time. The Contractor shall begin work within 3 weeks after 
the contract is awarded to him, and shall entirely complete the work on or 
before , 

(8) Sub-contracts. No sub-contracts shall be awarded to parties 
unacceptable to the City. 

(9) Progress of the Work. The work shall be prosecuted at a rate to 
enable its completion within the time specified; and should the Contractor 
fail to do this, the City may, after giving ten days' written notice, take over 
the work and complete it at the Contractor's expense. 

(10) PennUies. Should the Contractor fail to complete the work at 
the time specified, he shall forfeit to the City a sum equal to all damages to it 
resulting from the failure to complete the work at the time specified. 

(11) Delays. No claims for damages shall be made against the City 
on account of delays in delivery of materials or performance of work; but 
should there be unduly prolonged delays in the delivery of any materials or 
the performance of work on the part of the City, the Contractor shall be entitled . 
to corresponding extension of time. 

(12) Obstructions. The Contractor shall carry on the work in such a 
way as to obstruct the city streets as little as possible, and so as not at any 
time entirely to shut off passage of teams and pedestrians at any place. He 
shall provide temporary crossings satisfactory to the City for this purpose 
wherever necessary. 

(13) Precautions. The Contractor shall take all necessary precautions 
to prevent injury to the public or to his workmen or to stock, such as providing 
crossing plank, fencing off his work, keeping lanterns burning at night, etc. He 
shall hold the City harmless against all claims for damages. 

(M) Plans and Sperifictitionis. The City's plans and these specifications 
shall be a. part of the contract, and all materials and workmanship shall be in 
accordance with them. 

(15) Supcrrision. All materials and workmanship shall lie subject 
to the supervision and inspection of the City and of its Engineer or other author- 
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out, and rejected materials and work shall be promptly removed at any time 
discovered. 

(1(5) Quality of Materials and Workmanship. All workmanship and 
materials shall be of tho best quality. 

(17) Quantities. The quantities named in the notice to contractors, 
the form of proposal, or in these specifications, are approximate only, The 
City shall have the right to vary them; and, if so varied, the totnl contract 
price shall be increased or diminished at the rates named per unit in the con- 
tract. 

(18) Extra Work. No extra work shall be done without written orders 
from the City or its specially authorized representatives placed in charge of 
the work. In case extra work becomes necessary, it shall be done by the Con- 
tractor if so ordered, arid shall be paid for by the City on the basis of actual 
cost, plus 10 per cent; but no extra work will be paid for unless ordered in 
writing by the proper authority at the time undertaken. 

(19) Changes in Plans. The City shall have the right to make changes 
in plans. In making such changes, the unit prices named in the contract shall 
be used, as far as possible, in calculating the changes in price on account of 
changes in the plans, and where these do not apply, the changes in price, unless 
a special agreement between the City and the Contractor as to prices is made 
at the time the changes arc ordered, shall be calculated on tho same basis as 
extra work. 

(20) Claims. The Contractor shall guarantee the payment of all just 
claims for materials or labor, in connection with his contract. Preliminary to 
the payment for any work, he shall, if required by the City, present evidence 
satisfactory to the Mayor and Council that all bills for materials and labor have 
been paid, and any or all payments may be reserved until such evidence lias 
been presented. If the payment of any just claim shall be deferred more than 
four weeks after written notice has been given concerning it to the Contractor, 
the City may proceed to pay such claim out of 0113' money due the Contractor. 

(21) Payments. Payments shall be made as follows: 

(NOTE: Fill in, In this blank, whether the payment is to be made in cash, in sewer 
warrants, sewer eertllicates, or otherwise. Also whether payments are to bo made 
monthly as tlie work progresses, or reserved until completion, Hie former plan being 
usual for cash payments, and the hitter for payments in uertillcutes.) 

All payments shall be on estimates prepared by the Engineer and ap- 
proved by the Council, of materials delivered and work performed; and in case 
of all payments made prior to the completion of the contract, 15 per cent of 
the estimate shall be reserved until the final payment on completion of the 
work. 

No payment shall be considered as releasing the Contractor from obliga- 
tion to remove and make good defective work and materials when discovered 
at any time. 

Two per cent of the total cost may be reserved by the City for one year 
after the completion of the -work, and any part of this reserve may be used to 
make gooil defects developed within that time, from faulty workmanship and 
materials, provided that notice shall first be given the Contractor, and that he 
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(22) Guarnntec. The Contractor shall guarantee the workmanship and 
materials for one year, and keep the system in repair after completion, us 
provided in clause 21 above. 

(23) Risks. All materials and work will be at the risk of the Contractor 
until the final acceptance of the same. 

(24) Cleaning Up. On completion of each part of the work, nil rubbish 
and unsightly materials must be remove and disposed of as directed by the 
City, and the streets and grounds left in neat condition. For the sewers, each 
two blocks must be cleaned up immediately on completion, and on the com- 
pletion of the entire contract shall be further put in good shape if needed. 

MATERIALS 

(25) Vitrified Sewer Pipe. All sewers shall, unless special permission 
be given to use cement sewer pipe, be constructed of first-quality salt-glazed, 
vitrified clay sewer pipe, of the Imb-and-spigot pattern, of standard thick- 
nesses and dimensions of hubs. The dimensions of hubs shall be sufficient to 
leave an annular space for cement of at least f-inch thickness for 8-inch and 
10-inch pipe, and J-inch thickness for larger diameters. 

Pipe may be furnished in lengths of 2, 2|, or 3 feet. All pipe and -specials 
shall be sound and well burned, with a clear ring, well glazed and smooth on 
the inside, and free from broken blisters, lumps, or flakes which arc thicker 
than the nominal thickness of the pipe and whose largest diameters are 
greater than } the inner diameter of said pipe; and the pipe and specials having 
broken blisters, lumps, and flakes of any size shall be rejected unless the pipe 
can be so laid as to bring all of these defects in the top half of the sewer. No 
pipe having unbroken blisters more than J inch high shall be used, unless these 
blisters can be placed in the top half of the sewer. Pipes or specials having 
fire-checks or cracks of any kind extending through the thickness shall be 
rejected. 

No pipe shall be used which, designed to bo straight, varies from a straight 
line more than J inch per foot of length; nor shall there be any variation be- 
tween any two diameters of a pipe greater than -^ the nominal diameter. 

No pipe shall be used which has a piece broken from the spigot end deeper 
than 1 inches or longer at any point than the diameter of the pipe; nor 
which has a piece broken from the bell end if the fracture extends into the body 
of the pipe, or if such fracture cannot be placed at the top of the SOWCT. Any 
pipe or special which betrays in any manner a want of thorough vitrification 
or fusion, or the use of improper or insufficient materials or methods in its 
manufacture, shall be rejected. 

(2(i) Scwcr-Pipe Specials. All T- and Y- junction curves, etc., required 
shall be furnished and set without extra charge, and shall conform to the pipg 
specifications as to quality. Y's for house connections may be required every 
25 feet on the average, and shall be closed by' vitrified stoppers cemented over 
sand. 

(27) Drain-Tile. All drain-tile shall be best-quality vitrified agri- 
cultural drain-tile in one-foot lengths. All junctions and inspection openings 
shall be made with suitable T- and Y- junctions and curves, furnished and set, 
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(28) Brick. All brick used on the work shnll bo sound, partially vitri- 
fied, well-shaped brick, equal to No. 2 paving brick. 

(29) Cement. All cement used shall bo , , , , , 

j or Portland Cement, perfectly fresh, and not damaged in any particu- 
lar. It shall bo subject to the Standard specifications of the American Society 
for Testing Materials, and will bo rejected if it dot's not meet these require- 
ments. All cement shall also be subject to close inspection as it is used 01. 
the work, and damaged cement will be rejected and must be promptly removed. 

(30) Sand. All sand shall be clean, sharp, and uoarse. All sand for 
mortar for sewer joints or brick masonry must have all pebbles screened out. 

(31) Broken Stonr, and Pebbles. The aggregate for concrete shall con- 
sist of either broken stone or screened pebbles passing a 2^-inch ring for ordi- 
nary concrete, and a IJ-inch ring for the septic tank. The materials must 
bo sound and hard and durable. The Blind rmist be screened out of pebbles 
used; but the fine materials need not be screened out from broken stone, a re- 
duction being made in the amount of sand used, approximately equal to the 
amount of stone dust. 

(32) Cast. Iron. All cast iron shall be good, tough, gray iron, free from 
defects. Castings shall be smooth and free from blowholes or other flaws. 

(33) Cast-iron }Yutcr-Pipc. All cast-iron pipe shall be cast of the hub- 
and-spigot pattern, of standard weights for water-pipe for light pressures. The 
pipe shall bo well coated. 

(34) Vulrcs. All valves shall be iron body, brass-mounted, hub-end, 

double-gate, water valves, well coated, of the or of cqunl make 

accepfciiblc to the Engineer. 

(35) Valve Boxes. All valve boxes shall bo extension 

boxes with 5-i-inuh shafts, or some equal make acceptable to the Engineer. 

MORTAR AND CONCRETE 

(36) Mortar. All mortar for brickwork or other masonry shall be made 
of one part of Portland cement to three parts of .sand: and all mortar for sewer 
joints, of one part of cement to one of sand, both ingredients being measured 
loose and thoroughly mixed. All mortar shall be mixed fresh as used, and 
any mortar which has begun to set shall be thrown away and not used at all 
on the work. 

(37) Concrete. All masonry shown on the plans to be made of con- 
crete shall be constructed with Portland cement, sand, and cither broken 
stone or screened pebbles passing a 2J-inrh ring, in the proportions 1-3-5 for 
ordinary work, and 1-2-3J for the septic tank, the cement being measured 
packed as it comes in sacks or barrels, and the sand being measured loose as 
thrown into the measuring box with shovels. The proportions shnll be deter- 
mined by suitable measuring boxes, or by the use of wheelbarrows. In case 
of hand-mixing, the sand and cement shall first be thoroughly mixed dry until 
the color of the mixture is uniform. They shall then again be mixed with 
water, and then again with the freshly wet aggregate, each mixing being very 
thorough, and sufficient to secure perfect mixture of the materials. If a 
machine, mixer is used, it shall be of a make acceptable to the Engineer, and 

-l.^ll U.. ,,..,! * ,.:,r^ ,r~ , 4-1, ^^iin-l-* rviK'iviiV Tncf onrtiifrti -urnfm. ctinll Kr 
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used to make the concrete slightly quake when thoroughly rammed, the water 
freely flushing to the surface under the ramming. 

In depositing,' the material shall be deposited in layers not exceeding 
G inches in height, and thoroughly rammed. Where work is left for the night, 
the layers shall be racked back. "Where fresh concrete is deposited on work 
which is already set or begun to set, the surface shall first be thorouglily cleaned 
and wet, and washed with a coat of liquid neat cement. After the concrete 
is deposited, great care shall be taken not to disturb it until the work is thor- 
oughly set. The work shall be protected from the sun, and shall be wet from 
time to time, until it is thoroughly set. 

TRENCHING, PIPE-LAYING, REFILLING, ETC. 

(38) Excavation. The excavation shall be made exactly to line and 
grade as indicated by stakes set by the Engineer. At the bottom, the trench 
shall have a clear width at least one foot greater than the external diameter 
of the body of the pipe. The lust four inches shall be excavated only a few 
feet in advance of the pipe-laying, by men especially skilled, measuring from 
an overhead line set parallel to the grade line of the sewer. Tho bottom of 
the trench shall be rounded to fit the pipe; and holes shall be dug for the bells 
so as to give a uniform bearing, and permit the proper construction of the sewer 
joints on the under side of the pipe. The earth taken from the trench shall be 
deposited neatly at the sides, in such manner as to obstruct the streets as 
little as possible ; and a clear space of two feet next the trench shall be left on. 
the side on which the Engineer places his stakes. Great care shall be taken to 
preserve and not to cover up the Engineer's stakes. 

(39) Sheathing. Wherever necessary to prevent caving of the banks 
or injury to adjacent pipes or buildings, the Contractor shall, at his own expense, 
brace and sheath the trenches sufficiently to overcome the difficulty to the 
satisfaction of the Engineer. If such bracing and sheathing is left perma- 
nently in the trench by order of the Engineer, it shall, on refilling, be cut off one 
foot below the surface and shall be paid for by the City at the price named in 
the contract; but otherwise the Contractor will receive no extra compensa- 
tion for it. 

(40) Water in Trenches. In general, all water encountered in trenches 
must be drained away through the sub-drains or pumped or bailed out, and 
the trench must be kept dry for the pipe-laying. In no case shall the sewers 
be used as drains for such water, and the ends of the sewer shall be kept prop- 
erly blocked during construction. All necessary precautions shall bo taken 
by the Contractor to prevent the entrance of mud, 'sand, or other obstructing 
material into the sewers or subdrains; and on completion of the work, any 
such materials which may have entered must be cleaned out and the sewers and 
subdrains left clean and unobstructed. 

(41) Refilling. In refilling, earth free from stones shall be carefully 
placed by hand under and around the pipe and to the height of two feet above 
the top of the sewer, and thoroughly and carefully rammed in layers of not 
more than six inches' depth. 

The remainder of the refilling shall be carefully done. Scrapers may be 
used if desired. The refilling shall be thoroughly flooded by the Contractor 
nnpnrrlinir f.n t.hfi direction of the Ensincer, the Citv furnishing the water free 
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at the hydrant; but tho refilling shall bis carried on in such a way that water 
is taken only us directed by the Waterworks Superintendent, and so that not 
more than gallons of water shall be required in any one day. 

Where the trench is not flooded, it shall bo left neatly rounded off on top 
to a height of twice as many inches as the top width of the treuch in feet; 
and the City may from tho 2 per cent reserve mnke good any settlement below 
the street surface within one year from the date of completion, notice being 
first given the Contractor, who nuiy promptly do the work himself if he desires. 

All surplus material shall be removed to such point within the limits 
of the newer district as may be designated by the City; and in case of defi- 
ciency of material, it shall be supplied by the Contractor. The street surface 
shall be left in neat, sightly condition. 

(42) Foundalionst. In case the material encountered should be such 
as not to be suitable for foundations for tho .sewer, the Engineer shall direct 
the character of foundations (o be constructed, and this shall be paid for by 
the City as extra work. 

(43) Protection to Buildings. The Contractor shall take all necessary 
precautions to protect building and other structures adjacent to the sewer 
trenches from injury on account of his work, and shall be responsible for all 
damages to such structures. 

(M) E.rix/inr/ Sewer anil ll'n/ir Mains. Wherever existing sewers or 
water mains arc encountered in tho work, all necessary precautions shall be 
taken to prevent injury to them; and in case; of an injury, it shall be made 
good by the Contractor without additional compensation. In case any sewer, 
drain, or water main should be encountered whose present grade should require 
changing on account of the new sewers, the work necessary for this shall be 
performed by the Contractor according to the directions of the Engineer, and 
shall be paid for as ox Ira work. 

(45) Pipe-Laying. In pipe-laying, each piece must be set exactly to 
grade by measuring from the invert to n tightly stretched cord set parallel 
to the grade line, according to stakes or marks given by the Engineer, and sup- 
ported at least every 25 feet. In making each joint, a gasket of oakum or 
hemp freshly dipped in cement grout must first be used and packed into place, 
so as to make the inverts match exactly, giving a smooth, true flow-line. The 
joints shall afterwards be tightly packed full and beveled off with 1 to 1 Portland 
cement mortar; but the cementing must be done at least two pipe lengths 
behind the pipe-laying. The bell-holes must then be immediately packed 
with sand to hold the cement in place. Great care must be taken to leave no 
projecting cement or strings of gaskets on the inside of the sewer, and to make 
all joints as nearly water-tight as possible. Especial care must be taken in 
forming the joint on the under side of the pipe. 

(40) House Connections. At points indicated by the Engineer opposite 
each lot, and at such other points as may be indicated by the Engineer, 4-inch 
Y's shall be laid, with the branch tilted up at an angle of about 45. These 
shall be furnished and laid without extra charge, up to an average of one in 
each 25 feet. 

At points indicated by the Engineer, deep-cut house connections shall 
be put in according to the plans. The City shall pay for these the regular 
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In both ordinary and deep-cut house connections, the connection shall 
be closed by a vitrified stopper filled over with sand nnd lightly cemented. 

(47) Subdrains. Wherever directed by the City, drain-tile sub- 
drains of diameters directed by the Engineer shall be constructed. Each 
drain shall be laid just at one side of the sewer, at a depth below the sewer 
invert equal to the external diameter of the subdrain, plus three inches. Each 
joint shall be wrapped twice with a 4-inch strip of muslin at the time laid. 
The subdrains shall be hud carefully to line and grade; and wherever the 
Engineer may direct, 4-inch Y's stopped with brick shall bo placed. In general, 
these Y's will be placed at the same points as the house connections on the 
sewer. 

(48) Subdrain Outlets. Wherever directed by the Engineer, sub- 
drain outlets shall be constructed, also as directed by the Engineer, and shall 
be paid for by the City on the basis of cost as determined by the Engineer, 
plus 10 per cent. 

(49) Measurements. All measurements of sewers, subdrains, etc., 
shall be in horizontal lines from center to center of manholes and junctions. 

MANHOLES AND OTHER APPURTENANCES 

(50) Manholes. Manholes shall be constructed as shown on the plans 
and provided in these specifications, the exact location being indicated by the 
Engineer. All joints in the brickwork shall be shove joints, being filled full. 
Especial care shall be taken in forming the channels in the concrete bottoms, 
and wooden templates or half-sewer-pipe shall be used for this work, as directed 
by the Engineer. Drop manholes shall bo constructed as shown on the plans 
without additional charge over the price bid, which shall be considered an 
average price. 

(51) Combined Manholes and Flush-Tanks. Combined manholes and 
flush-tanks shall be constructed as shown on the plans and as specified for 
manholes in clause 50. The siphons shall be carefully set, and the cost of 
furnishing and setting shall be included in the price bid. The Contractor shall 
provide and set the water connection and bibbs from a point one foot outside 
the outside wall, on such side as the Engineer may direct. 

(52) Siphons. Siphons shall be used as shown on the plans, guaranteed 
by the manufacturers, and tested after being set before acceptance. For the 
8- and 10-inch sewers, 6-inch siphons shall be used, and S-inch for all sewers 
larger than 10 inches. 

(53) Lampholes. Lampholea shall be constructed as shown on the 
plans and provided in these specifications, the exact locations being indicated 
by the Engineer. The refilling shall be carefully placed and thoroughly rammed 
by hand in layers not exceeding 6 inches, arouncl and to a distance of three 
feet eanh side of each lamphole. Special pains shall be taken to keep tho 
'ampholcs truly vertical. 

SPECIFICATIONS FOR SEWAGE-DISPOSAL PLANT 

(54) Gradiny. All grading shall be done as shown by the plans. The 
bottom of the filter beds and bottom and sides of the scptiu tank shall be shaped 
to true surfaces by hand. All slopes shall be neatly dressed. 
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may borrow from neatly-shaped borrow pits located on adjacent city land, 
where directed by the Engineer, leaving a smooth, uniform surface. Should 
there be surplus material, it slmll be deposited along the edge of the lake, as 
directed by tho Engineer. 

(5,5) Concrete Moulds. The Contractor shall provide moulds of plank 
not less than two inches in thickness, thoroughly braced at intervals sufficiently 
close together to avoid distortion of the moulds. These planks shall be dressed 
on their edges and on the faces next to the wall. The moulds shall not be 
removed until the walls have become thoroughly set. 

(5(i) Facing of Concrete Walls. In the construction of concrete walls, 
care shall be taken to keep all pebbles or stones away from the faces of the 
walls, so that the face shall be smooth and free from cavities or exposed stones 
or pebbles. The upper surface of the roof shall be floated with 1-2 thin rnortar 
applied when the roof is made, and all cavities in other concrete surfaces filled 
and smoothed with 1-2 mortar. 

(57) Cement Wash. On completion of concrete walls and floors, and 
after removal of the moulds and pointing up defects, all interior surfaces of 
floors and walls and roof, and (.he upper surface of the roof, shall be given two 
good coals of thin, neat Portland cement grout applied with a whitewash 
brush, time being left between applications for the first coat to set hard. 

(58) Alternating Siphons. The alternating siphons shall be provided 
of the make shown on the plans, and set by the Contractor, strictly according 
to the directions of the manufacturer as given through the Engineer. Any 
imperfections affecting the working of the siphons when they are tested shall 
be corrected by the Contractor,who must guarantee their satisfactory working. 

(59) Fillers. The pebbles for the bottoms of the filters shall be screened 
clean of sand and properly graded, the 2-incb layer of line pebbles being small 
enough to hold up the sand placed over it. All sand shall be clean and coarse, 
but the pebbles need not be screened out. In placing pebbles and sand, care 
shall bo taken not to injure or disturb the drain tile, and the top surface of 
the sand shall very carefully be made level. Drain tile shall be laid carefully 
to line and grade. 

(00) Pipe-Layiny. All sewer pipe and cast-iron pipe shall bo carefully 
laid to line and grade, with gaskets and tight joints, all as provided in the regu- 
lar sewer specifications. 

(61) Sodding. All earthwork slopes of the tank and filters shall be 
neatly sodded. 

(02) Bulkheads. All bulkheads shown on the plans shall be con- 
structed of Portland cement concrete, with moulds, and with care as to facing 
the same as provided for the concrete work of the septic tank. 

(03) Reinlorcimj. The reinforcing shown on the plans is 

corrugated bars of not less than 50,000 Ibs. per sq. in. elastic limit; but other 
forms of bars having equal elastic limit, equal net area, and a mechanical bond 
acceptable to the Engineer, may be used. The net area of any bars used must 
be increased to make good any deficiency in the elastic limit. 
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For brick sewers, the following specifications a.re suggested by 
Folwell in his book on Sewerage: 

"For brick masonry in straight walls or sewers, none but whole, sound 
brick shall be used. For manholes, flush-tanks, and similar work, a limited 
number of half-brick may be used, not to exceed J of the whole in any case. 
Unless the Engineer direct otherwise, each brick shall be thoroughly -wetted 
immediately before being laid. It shall be laid with a full, close joint of cement 
mortar on its bed, ends, and side at one operation. In no case is mortar to 
be slushed in afterward. Special care shall be taken to make the face of the 
brickwork smooth; and all joints on the interior of a sewer shall be carefully 
struck with the point of a trowel or pointed to the satisfaction of the Engi- 
neer. Where pipe-connections enter a sewer or manhole, "bull's-eyes" shall 
be constructed by laying rowlock courses of brick around them, the cost of 
such construction being included in the regular price bid for the sewer or 
appurtenances. Around pipe more than 15 inches in diameter, 2 rowlock 
courses shall be laid. 

"Brickwork in sewers shall be laid by line, each course perfectly straight 
and parallel to the axis of the sewer. Joints appearing in the sewer shall in 
no case exceed } inch in width. Sewers shall conform accurately in section 
and dimensions to the plans of the sume. All inverts and bottom curves shall 
be worked from templates accurately set; the arches are to be formed upon 
strong centers accurately and solidly set, and the crowns keyed in full joints 
of mortur. No centers shall be drawn until the arch masonry has set to the 
satisfaction of the Engineer, jind refilling has progressed up to the crown. 
They shall be drawn with care, so as not to crack or injure the work. The 
extrados is to be neatly plastered with cement mortar J inch thick, the arches 
lacing cleaned and wetted just before plastering. The end of each section of 
brick sewer shall be toothed or racked back; and before beginning the suc- 
ceeding section, all loose brick at the end shall be removed and the toothing 
cleaned of mortar. All brickwork shall be thoroughly bonded, adjacent 
courses breaking joints at least J the exposed length of the brick. 

"If there should be any distortion of the sewer before acceptance, this 
shall be corrected by tearing down and rebuilding. No local patching will bo 
allowed, but when repairs are necessary a section shall be removed at least 
3 feet long and including the entire arch, or the entire sewer if the defect is 
in the invert. Leakage of ground water into the sewer shall be similarly cor- 
rected, unless it can be prevented by calking the joints with oakum saturated 
in cement, with wooden plugs, or other material acceptable to the Engineer." 

FORM OF PROPOSAL 



To the Mayor and Council of the Incorporated City of- , . 

Gentlemen: 

have carefully examined the plans and read the specifi- 
cations prepared for your proposed sewage-disposal plant and sanitary sewers 

by , Engineer, and agree to furnish all the materials and perform 

all the labor required for the completion of the proposed work for the following 



ITEM 



Sewage Disposal Plant, complete 

Sowers, complete, including Y's, except 
subdraine, manholes, Iftmpholes, 
and flush-tanks. 

18-inch 

15-inch 

12-inch 

10-inch '.'..'.'. 

8-inch 

Subdrains, complete 

10-inch 

8-inch 

6-inch 

Deep-Cut flonxc Connections, complete . 

Manholes, complete 

Combined Manholes and Flush-Tanks, 

complete 

Lumber Lejl in Trendies (per M., B. M.) 



.rt.PPROXIMA.Tb 

QUANTITY 



UNIT Piucis 



TOTAL Pmce 



All the above shall be strictly in accordance with the plans and specifi- 
cations. 

In case bid is accepted, agree to begin work within three weeks 

after the acceptance of bid, and to entirely complete the work on or 

before , . 

further agree to enter into contract and furnish bond satisfactory 

to the City Council within 12 days after acceptance of bid. 

Respectfully nubmilled, 



94. Form for Sewerage Contract. Besides plans and specifica- 
tions, the sewerage Engineer is sometimes called upon to furnish a 
Form of Contract to be signed by the Contractor and the city repre- 
sentatives, though this, more properly, should be the work of the 
City Attorney. The following simple form of contract has been used 
successfully with specifications such as those given above : 

31ji0 ArtUl* nf Agriutnl, made this day of 

A.D., , by and between , of , 



party of the first part, and the Incorporated City of 



, acting 



through its Mayor and Council, party of the second part, 

WlTNESSETH : 

The party of the first part agrees to furnish all material and perform all 
labor required for the entire completion of sanitary sewers, subdrains, and other 
appurtenances, on streets in the said City of , , as follows: 

(NOTE: In this spaoo place a list of the sowers included Jn the contracts by 
streets, giving the sizes on each street or both sewer and subdrain, and the points at 
which each size beglus aufl ends.) 
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All the above sewers are to have manholes and other appurtenances as 
shown by the plans and specifications. 

The party of the first part further agrees that all the above labor and 
materials shall be strictly in accordance with the sewer plans and specifica- 
tions prepared for the party of the second part by , Engineer, 

said plans and specifications identified by the signatures of the parties hereto, 
being hereby made a part of this contract. 

The party of the second part agrees to pay to the party of the first part 
for the above labor and materials, the following prices : 

Sewers, complete, except subdrains, manholes, 
lampholes, and flush-tanks, 

24-inch $ per lin. ft. 

20 " " 

18 " " 

15 " a <i 

12 " a a 

10 " " " 

8 " " 

Subdrains, complete, 

24-inch " " 

18 " '< 

15 " " i< 

12 " 

10 " " 



Manholes, complete $ each 

Lampholes, complete " 

Combined Manholes and Flush-Tanks, complete " 

Flush-Tanks, complete " 

Lumber ordered left in trenches $ per J B. M 

The payments shall bo made in ._ 



wi 



and paid t (,h e party of the first part in accordance 

ith the provisions of the specifications, 2 per cent being reserved for one year 
to guarantee the vork. 

IN WITNESS WHEHEOF we have hereunto [set our hands and seals the 
date and place first above mentioned. 



Party of the First Part 
SEAL 

The Incorporated City of ( by 

Mayor, 

8BAL 



Purl;/ of Ihv Secnnd Part 

95. Form of Bond for Sewerage Contract. The Contractor 
for a piece of sewerage work is usually required to furnish to the City 
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amount of the contract. The simpler the form of the bond, the better. 
The following form has been used successfully: 

BOND 

KNOW ALL, MEN BY THESE PRESENTS, that W6, , of 

, , Principal, and 



Sureties 
are held and firmly bound to the Incorporated City of 



in the penal sum of Dollars ( ), 

lawful money of the United States of America. 

Now, THE CONDITION OP THIS OBLIGATION is that whereas the above- 
mentioned : , of , , has entered into 

contract with the Incorporated City of , , dated ., A. D, , 

to furnish all labor and materials required for the entire completion of about 

feet of sanitary sewers, subdrains, and other appurtenances for tho 

said City of , , now, if the said , shall 

well and truly perform all the obligations of his said contract, strictly according 
to the terms thereof, then shall this bond be null and void, but otherwise it 
shall be and remain in full force and effect. 



Principal 



Sureties 

CONSTRUCTION OF SEWERS 

96. Letting the Sewer Contract. After the plans and specifica- 
tions have been completed and accepted by the City, the next step 
will be to let the contract for the work. 

First. The work should be advertised, if possible, three or four weeks in 
advance, in at least two good engineering or trade journals. It must often, 
by law, be advertised also in at least one local journal. For a form for the 
advertisement see pages 112 and 113. 

Second. On the daj r and at the hour specified in the advertisements, 
the City Council meets to open the sealed bids which have been submitted on 
the blank "forms for proposals" furnished by the City for the purpose. 

Third. If the bids arc satisfactory, the contract is awarded to the 
lowest responsible bidder. 

Fourth. A contract for executing the work in accordance with the plans 
and specifications, is signed by the Contractor and by the City. 

Fifth. The Contractor furnishes a bond satisfactory to the City. 

In all these steps, there is need of great care on the part of the 
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plied with, and they should be fully advised at all times by a com- 
petent attorney. 

97. Organization of Engineering Force during Construction of 
Sewers. It is not common for the Consulting Engineer who pre- 
pares the sewerage plans and specifications, to be constantly on the 
ground or even in the city during construction. He makes only 
occasional visits for inspection and consultation. 

The actual work of sewer construction is usually directly super- 
vised either by the City Engineer, or by a Resident Engineer employed 
especially for this purpose. 

It will be necessary for the resident engineer in charge of the con- 
struction of a sewerage system of some magnitude, to have an office 
and an adequate equipment of drafting apparatus, surveying instru- 
ments, etc. Pie will have employed under him : 

Draftsmen and clerks, in the office. 

Instrument men and rodmen, to do the surveying. 

Inspectors, constantly on all work, to insure its being properly executed. 

The resident engineer himself will supervise these employees, 
visit all parts of the work frequently, and constantly exercise general 
supervision over all its features. 

98. Laying Out the Sewer Work. After checking up the bench- 
marks on the original survey, it will be necessary for the engineering 
force to stake out the sewers, keeping somewhat in advance of the 
actual construction. 

The stakes are usually placed a uniform distance to one side of 
the true line, so as not to be disturbed by the digging of the trench. 
This distance, and the side on which the stakes are placed, should be 
the same for all parts of the work, to avoid confusion and mistakes. 

The stakes should usually be set about 25 feet apart. 

The manholes should usually be located first, in accordance 
with the profile sheets; and the sewers should be run as straight lines, 
center to center of adjacent manholes. All discrepancies from the 
original measurements should each be adjusted, if possible, between 
the two manholes between which each was found; and such dis- 
crepancies should not be carried on to affect all the rest of the work. 

There are two methods of giving grades for sewers. 

(1) The best method is to set the grade stakes nearly flush with 
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the distance of the top of each stake above grade by carefully checked 
levels. By measuring from these stakes, a grade cord, supported 
on cross-frames every 25 feet, is stretched parallel to the grade line 
of the sewer, over its center line. For this method of giving grades, 
see Fig. 40. 

(2) Another method is to set grade stakes at the bottom of the 
trench. This method is adapted only to very large sewers. 

99. Trenching and Refilling. Sewer trenching and refilling 
may be done either by machines or by hand. Excavating Machines 
for sewers are of two types : 

(1) Machines which themselves do the excavating. These are 
just coming into use, and are becoming more and more successful. 

(2) Machines which simply carry away the excavated material, 
usually dumping it over the completed sewer further back. This 
type has the advantage of not piling up the dirt in the busy street. 
It carries, on overhead cableways or trestles, buckets which can be 
lowered into the trench, and in which the excavated material is placed 
by hand. 

Machines of both types are suited best to comparatively extensive 
work; and under favorable conditions they lessen the cost materially. 

Most sewer trenching, however, is done by hand. For such 
work the men are organized in gangs, the number of men in each 
gang varying from 20 to 80. Each gang has n, foreman, and a water 
boy, and sometimes a sub-foreman. A pair of pipe-layers may work 
with each gang, or, if the trench be deep, one pair of pipe-layers may 
work part of the time with one gang and part with another. 

The details of sewer trenching and refilling as ordinarily carried 
out, are specified quite fully in clauses 38, 40, and 41 of the sample 
sewer specifications given in Art. 93 (which clauses now read carefully). 
All details there specified should be enforced by the Inspector and the 
Engineer. 

In clause 41, Art. 93, referred to above, the method specified for 
compacting the refilling is by flooding with water. While this is the 
cheapest method, where the water is available, and while it gives good 
results if properly done, it may be found necessary sometimes, in 
the case of paved streets, to adopt the more expensive method of 
tamping. For thorough tamping, there should be from 1 to 2 men 
tnmninn- tn 1 olinvplpiv jinrl tlip VflmmpTS iisprl should wpiirli 4 tn fi 
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pounds each. The soil refilled should be moistened if dry, and should 
be tamped in about 4-inch layers. It is possible by very thorough 
tamping to compact the soil more thoroughly than by flooding. 

100. Sheathing. Except for shallow ditches in veiy solid earth, 
it is usually necessary to brace the sides of sewer trenches to prevent 
their caving in. Such bracing is called sheathing. The most com- 
mon methods of sheathing are illustrated in Fig. 40. 

The horizontal members of the sheathing are called rangers, 
and the rangers are held the right distances apart by sewer braces of 

wood or iron. The 
iron braces are 
shown in Fig. 40. 
The rangers are 
usually about 12 
feet long. Behind 
the rangejrs are 
placed the vertical 
planks of the 
sheathing, either a 
few feet apart in 
firm material, form 
ing skeleton sheath- 
ing, or in contact 
with each other in 
caving material, 
forming close 
sheathing. The 




Pipe with Hernp GasVet 
Ready for Lowering 



Bottom of Trench Shaped 
"To Fit Body of Sewar Pipe 



Fig. 40. Diagram Showing Construction of Pipe Sewer. 



sheathing plank are 2 inches thick and are usually about 10 feet or 
12 feet long. The rangers may be 2-inch planks in favorable soil, or 
4 by 4 or even 4 by 6 inches in poor soil. 

The sheathing plank are usually driven by hand, with wooden 
mauls. 

Sometimes, for large sewers, heavy sheet piling may be driven 
by pile-drivers, to take the place of ordinary sheathing. 

Ordinary sheathing is removed from the trench as the refilling 
proceeds. In case of special danger to near-by water mains, conduits, 
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to be left permanently in the trench. In such case, the Inspector 
makes record of the exact amount of lumber left in the trench, and 
the City pays for it. 

101. Pipe-Laying. The pipe-laying is usually clone by two men, 
though, with large pipes, another may be needed. These men exca- 
vate the last few inches of the trench, as well as lay the pipes. 

The, laying of every pipe, and the making of every joint, should be 
carefully watched by an Inspector, who should faithfully enforce the 
specifications. 

For specifications for pipe-laying, see clause 45, Art. 93 (which 
clause now read carefully). 

All the sewer pipe should be carefully inspected before being 
used, and those pieces rejected which do not meet the specifications. 
See clause 25, Art. 93. The Inspector should see that no rejected 
or poor pipe is used. 

The Inspector should see that every pipe is laid exactly to grade 
by measurement from the grade cord (see Fig. 40). 

The Inspector should also see that house-connection Y's are 
placed opposite each lot on each side of the street, at the proper points; 
and he must exactly locate each such connection by measurements 
fully recorded in his notebook. 

102. Construction of Brick Sewers. For specifications for the 
construction of brick sewers, see reference to Folwell in Art. 93, p. 122. 
(Read carefully.) 

The construction of a brick sewer is shown in Fig. 41. 

It will be the duty of the Inspector to inspect all brick before they 
are used, rejecting the poor ones, and to fully enforce the specifica- 
tions for construction. He must also see that the templates are set 
truly to line and grade, that the house connections are set at the proper 
places and heights, and accurately located in his records. 

In the case of large brick sewers, more trouble is to be expected 
with foundations than in the case of pipe sewers. Sometimes soft 
soil or quicksand may make it almost impossible to shape the material 
in the bottom to fit the outside of circular sewers. In such cases, 
special foundations, such as shown in Fig. 20, may have to be put in 
through the treacherous material. Other forms of special founda- 
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The Engineer should make full record of all such features of the 
work. 

103. Records of Sewer Construction. Daily Reports. The 
resident Engineer in charge of the construction of a sewerage system, 
should require, from all members of his engineering force, daily 
reports, on suitable blank forms, showing the exact work on which 
each was engaged. Another set of exact reports should show the 
work accomplished by the Contractor each day, and the materials 
and labor used on each part of the work. 

Data of Sewer Construction. The information from these daily 
reports should be entered in a permanent book, showing all features 
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'Arcr> 
Fig. 41, Diagrams Showing Construction of lirlck Sewer. 
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of the progress of the work, and giving data for itemized estimates 
of the cost. 

Sewer Record Book. In another permanent book, a complete, 
final record of all the sewers should be entered. 

On the left-hand page may be given in order the numbers of die 
stations of the sewer survey, running from the bottom to the top of 
the page, together with the surface elevations, the grade elevations, 
and the rate of grade. 

The exact character of the soil should also be shown, with exact 
levels for computing any rock excavation. Notes should be made 

f\P flio lnv/il nnrl timnimt MT nnv n'VmmM ivnt^r nnrmmtrwvl 
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and the lot lines, and the exact location of manholes and other acces- 
sories. This sketch should also show the location of all house con- 
nections, with exact measurements (such as the station and plus of 
each connection) by which to locate all such connections. 

On the right-hand page may also be entered the exact limits 
of sheathing left in trenches, and- the amounts of lumber in such 
sheathing, as well as the exact limits and character of all special sewer 




Fig. 42. Const motion of Dry-Run Concrete Sewer, Waterloo; Iowa. 

foundations, of changes of grade where other conduits are crossed, 
and of all other extra work. 

Final Sewerage Map and Profiles. On completion of the system, 
the resident Engineer should make a complete final sewerage map, 
and complete final profiles of all sewers, both corrected by any changes 
from the original plans adopted during construction. 
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MAINTENANCE OF SEWERS 

104. Sewerage Systems should be Carefully Maintained in Good 
Condition. Too often it appears to bo considered that when a sewer- 
age system is completed all further cave of it can be neglected with 
impunity. This is a great mistake. The sewerage system may 
become a source of danger to the public health, instead of a means of 
safety, unless it is given proper care and attention. 

105. Sewer Ordinances, Permits, and Records. Every city 
having sewers should pass a carefully prepared Sewer Ordinance, 
prescribing in dettiil the conditions under which citizens arc per- 
mitted to use the sewers. 

One provision of the Sewer Ordinance should be, that all prop- 
erty owners desiring to make sewer connections shall first secure a 
Sewer Permit. For this and for the application for it, blank forms 
are provided, which are to be filled in by the applicant, giving full 
description of the connection. The permit will reqiu're the work to 
be done according to the city regulations. 

Every house sewer should be connected with the sewer at a 
regular house connection. No cutting into the sewer whatever should 
be permitted, as there is great danger of such cutting ruining the sewer. 

Full Sewer Records should be kept by the proper city officers, 
showing full details of all connections with the sewers. This is too 
often neglected, to the great detriment of the City, which finds itself 
without means of ascertaining what people or how many are using 
the sewers, and perhaps putting injurious substances into them. 

106. Plumbing Regulations, Tests, and Licenses. The city 
should also prescribe by ordinance strict Plumbing Regulations, 
setting forth in full detail the requirements for good plumbing (see 
Articles 76 to 81 inclusive). All property owners should be required 
to do all plumbing in strict accordance with these regulations. 

The work should be carefully inspected and tested by a City 
Inspector, to see that it fully complies with the ordinance. The 
water test is applied by stopping up the outlets of the soil-pipe and 
of the various fixtures, and filling the pipes with water, when defects 
will be shown by leaks. In the smoke test, the pipes are blown full of 
smoke; and in the peppermint test, oil of peppermint is poured into 
them. In neither case must it be possible to detect any of the odor 
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Plumbing regulations usually require that plumbing shall be 
done only by plumbers holding plumbers' licenses granted by the City. 
The proper city officers have blank forms for making applications for 
such licenses, as well as for the licenses themselves. The plumber 
making application for a license should be required to show proof of 
proficiency, and should be placed under bond to comply fully with 
the sewer ordinance and the plumbing regulations, and to protect 
the City from damages on account of his work. The plumber may 
also 'be made subject to fines for violating the sewer ordinance and 
regulations, and to revocation of his license. 

107. Regular Sewer Inspection. In sewer maintenance, besides 
the work of granting sewer permits, and inspecting house plumbing 
and the making of connections with the sewers, the entire sewerage 
system should be gone over regularly and carefully by a Sewer 
Inspector, once every two weeks if possible. 

The Inspector, in this work, should open all manholes and 
lampholes, and carefully examine the sewer to make sure that it is 
keeping clean, well-ventilated, and reasonably free from offensive 
odors. He should also examine carefully the working of all flush- 
tanks, to make sure that they are operating satisfactorily. He should 
also examine all catch-basins, to make sure that they are cleaned 
frequently enough. 

Small defects found on these periodical inspections should be 
remedied at once, and full notes made of more extensive work found 
to be necessary. 

108. Flushing and Cleaning of Sewers. In many sewerage 
systems, it is found impossible to prevent absolutely the formation 
of deposits in the sewers, which must then be removed by hand- 
flushing, or by direct cleaning of the sewers. 

Flushing is ordinarily preferred to hand-cleaning methods where 
the water for the purpose is available, and where it is readily possible 
to 'remove the deposits in this way. For the most common methods 
of hand-flushing, see Art. 25. 

In hand-cleaning, large sewers may be entered by the workmen 
themselves to remove the deposits. In small sewers, lines are often 
floated clown from one manhole to the next below; and by means of 
these lines, various cleaning devices are dragged through the sewer, 

,. !,!- ,,,! f,,,.tU ;,-, U it\ vmrmvia i Vu <lpTir>c:i + <3 ftnmptiTnps fov small 



haul it back in case of stoppage, is allowed to float down the sewer, 
from manhole to manhole. The sewage is dammed back by it, and 
spurts out on all sides under pressure, thus scouring and cleaning 
the sewer. 

For large sewers, discs or gates, traveling on carriages, or boats, 
may be used, working on the same principle. Many forms of such 
apparatus have been devised. A notable example of the use on a 
large scale of traveling sewage-scouring gates is in connection with the 
Paris sewers, Fig. 24. 

109. Cleaning of Catch-Basins. In Art. 27, catch-basins were 
described; and it was stated that unless they are frequently cleaned 
they become filled with filth and soil and debris from the street, and 
fail utterly in their purpose, which is to keep such materials out of 
the sewers. Moreover which is still worse than this uncleaned 
catch-basins arc; unsanitary, and are .sources of foul odors. Hence 
catch-basins, when used, should be regularly cleaned, and the City 
should have a regular arrangement for this work, and .should provide 
labor-saving apparatus for the work, such as hoisting apparatus or 
special pumps for lifting the material from the catch-basins to the 
wagons. 

SEWAGE DISPOSAL* 

110. Basic Principle. The subject of sewage disposal seems 
prosaic at first glance, but when one considers that its processes 
involve the whole cycle of life, the study of it becomes most inter- 
esting. The organic matters with which we have to deal must be 
changed from t]ie unstable form in which they exist to stable chem- 
ical compounds. This result is obtained by the action of millions 
of inicro-organisms called bacteria. "Without them", as Woodhead 
says, "the surface of the earth would be covered with dead organic- 
matter, the remains of plant and animal bodies, which, retaining 
the elements necessary for the building up of new plant life and 
animal bodies, would soon cut off the food supply of new plants 
and animals; life would be impossible because the work of death 
would be incomplete," or, as Pasteur puts it, "because the return 
to the atmosphere and to the mineral kingdom of all that which 
has ceased to live would be totally suspended." 

*Tho following sections on Sewuge and Garbage Disposal have been supplied by Thoa. 
Fleming, Jr., of Chester and Fleming, Hydraulic and Sanitary Engineers, Pittsburgh, Pa. 
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111. Historical. It was not until the middle of the nineteenth 
century that sewage disposal was studied or put into effect in a 
systematic way. Previous to that time, it had been the habit 
of individuals and communities to dispose of their sewage in a 
manner the least expensive and yet consistent with preventing a 
local nuisance, and in most cases where sewer systems had been 
installed, this resulted in discharging the sewage into the nearest 
water course. In communities not fortunate enough to have 
sewer systems, cesspools were abundant, and in many instances 
were arranged with overflows to the nearest surface drain. In 
1858, conditions became so acute in England, with its small streams 
and large tributary population, that a law was passed prohibiting 
the pollution of rivers, and during the next few years several able 
commissions were appointed by the Government to .study the 
problem. The commissions invariably declared that the proper 
method for purifying sewage was to distribute it on land, although 
during this period private companies were exploiting chemical 
processes and endeavoring to have chemical precipitation adopted 
as the proper form for sewage disposal. The disposal of sewage 
by broad irrigation was carried out on an extensive scale in England 
during the latter part of the nineteenth century, and several exten- 
sive chemical precipitation plants were also installed. Germany 
soon followed England in prohibiting the discharge of unpurified 
sewage into the streams and in adopting broad irrigation and 
chemical precipitation for treating it. America followed shortly, 
especially in New England, as there the small streams and dense 
population made the conditions quite similar to those in England. 

In 1S86, the State of Massachusetts passed an act preventing . 
river pollution uncl placing the control of the streams in the hands 
of the State Board of Health. This Board constructed an experi- 
ment station at Lawrence, where extensive tests were made in 
the use of artificial filters, leading to the construction of the modern 
biological filters. Numerous experimental stations followed in 
England and Gemuny, which resulted in many permanent instal- 
lations on a large scale of artificial biological works. 

In 1890, the so-called septic tanks were developed quite 
extensively in England, and, in the last few years, the settling 
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prominence together \vith methods for the disinfection of sewage 
and the removal of suspended matter by fine screens. 

SEWAGE 

1 12. Character of Sewage. The average sewage consists 
mainly of water used for washing and flushing purposes. In America, 
the daily water consumption ranges from thirty gallons to four 
hundred gallons per capita with an average of one hundred gallons 
per capita. This water, in passing through the sewer system, 
contains a variable amount of solids and liquids representing the 
waste products of the community which altogether does not exceed 
two per cent of the water. If analyzed bacteriologically, it will, 
however, be found to contain at least one million bacteria per cubic 
centimeter; and if these bacteria be further differentiated, it will be 
found that most of them are of a harmless type. The character of 
sewage is naturally extremely variable, depending on the amount 
of water consumption per capita, the admission of storm water 
into the system, the character of effluent from the various industries, 
and the constituents of the mineral compounds in the water supply 
itself. It will also vary at different hours of the day. 

113. Analyses of Sewage. Table XIV of analyses gives an 
idea of the composition of sewage. It will be noted that the quan- 
tities are expressed in parts per million by weight and that a com- 
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plete detailed analysis of the constituent parts of the sewage is 
not made, but totals of the solids, organic compounds, and other 
indicative tests are given. The form in which the organic matter 
exists in sewage is quite complex and would be difficult to analyze, 
whereas, indicative tests, which can be used for comparison, furnish 
the information desired. 

Table XV shows an analysis of sewage and effluents from the 
various units of sewage disposal works at Alliance, Ohio. The 
significance of these tests is as follows: 

Suspended Solids. Dr. Imhoff divides solids found in sewage 
into four classes: (1) settling solids (removed by 2 hours' quiescent 
sedimentation); (2) finely divided solids (finer than above but 
removable by filtration through paper); (3} colloidal matter (finer 
than either of the above but removable by a dialyxing membrane) ; 
and (4) solids in true solution. 

Of these, the first three are classified as suspended solids and 
are subdivided into fixed and volatile solids. Most of the fixed 
solids represent the inorganic matter in the sewage, consisting 
mainly of the material in the water supply. The volatile solids 
serve as an index of the amount of organic matter and are the solids 
with which we have to deal in purification. 

Nitrogen. The organic nitrogen indicates the amount of 
undecayed organic matter containing nitrogen in the sewage, and 
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the free ammonia indicates the amount of decomposing organic 
matter containing nitrogen. The nitrites indicate a partial break- 
ing down of the organic matter into inorganic compounds, and the 
nitrates indicate the amount of organic matter that has been com- 
pletely broken down and changed into stable inorganic compounds. 

Oxygen Consumed. A very important test as indicating the 
condition of the sewage with respect to stability shows the relative 
amount of carbonaceous organic matter in the various effluents. 
It is the amount of oxygen absorbed by the sewage and is used to 
compare with the effluent as to purification effected. 

Alkalinity. The alkaline test furnishes a comparison of the 
sewage with the water supply, and any serious modification would 
indicate pollution with trade wastes of an acid character. It also 
serves as an index of the degree of purification by comparing sewage 
with effluent. 

Chlorine. Chlorine is harmless in the form of common salt, 
in which it occurs in sewage, and is only indicative of the strength 
of the sewage. 

Bacteria. Bacteria are microscopic organisms belonging to 
the vegetable kingdom. They have been divided into two classes, 
namely, saprophytes, which live on inanimate matter, and parasites 
which live on substances of animal bodies. They are further classi- 
fied by their ability to thrive in the absence or presence of oxygen. 
Those which thrive in the presence of oxygen are called aerobic 
bacteria, and those which thrive in the absence of oxygen are called 
anaerobic bacteria. Each of the classes has so-called facultative 
bacteria also which exist with or without oxygen, but thrive under 
the conditions suited to their class. Among the subdivisions of 
these general classes are the pathogenic bacteria which are the 
means of transmitting water-borne diseases. These bacteria are 
of course parasites and do not increase after leaving the human 
body. They may exist, however, for months under most unfavor- 
able conditions. 

The reduction of organic matter to inorganic matter is accom- 
plished by the action of enormous numbers of those bacteria upon 
the organic material. It has been found from experiments and 
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about an oxidizing de- 
composition of the or- 
ganic matter in sewage 
with but few or no objec- 
tioiiable odors; that 
anaerobic bacterial ac- 
tion, on the other hand, 
in the absence of free 
oxygen is usually accom- 
plished with offensive 
odors mainly resulting 
from sulphurated hydro- 
gen compounds which 
arc formed thereby. The 
total number of bacteria 
in the sewage per cubic 
centimeter is indicative 
of the pollution, and 
serves as a comparison 
with the treated sewage 
as to degree of purifica- 
tion. Where disinfection 
of the sewage is desired, 
a count of the number of 
b. coli communis is made. 
This form of bacteria 
exists in the intestines of 
all animal life and is 
indicative of animal pol- 
lution. While it is in 
itself harmless, yet it is 
more easy to differen- 
tiate than the pathogenic 
bacteria, of typhoid, 
cholera, enteritis, and 
other water-borne intes- 
tinal bacteria which may 
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and as these bacteria are less hardy, the removal of b. coli is an 
indication of the removal of harmful bacteria. 

DISPOSAL SYSTEMS 

114. Requirements of Sewage Disposal. The requirements 
as to sewage disposal are varied for there are few cases where the 
conditions are the same. A study must be made of the conditions 
in each particular case, taking into consideration the location of 
water supplies; other industries which might be affected; the capacity 
and nature of the stream into which the sewage is to be discharged; 
the condition of the sewage itself; the possibilities of elimination 
of storm flows; and of the suitable location of treatment works. The 
variation of the hourly flow of the sewage must also be studied 
where treatment works are to be installed and data obtained on 
the amount of storm water admitted during rains. 

Fig. 43 shows the weekly flow of the sewage at Alliance, Ohio. 
During the wet season this flow is tripled for brief periods. 

There arc many towns on large bodies of water where dis- 
posal by dilution is entirely feasible. On smaller streams, a partial 
purification in the nature of the elimination of solids or disinfection, 
or both, may be satisfactory, and in other cases, on small streams 
or in locations immediately above important water supplies, the 
highest degree of purification must be effected, including the removal 
of all organic matter and the disinfection of the bacterial content. 

115. Classification of Methods. The methods employed in 
disposal of sewage are dilution and purification. The methods 
of purification now in use consist of broad irrigation, chemical 
precipitation, screens, settling tanks, septic tanks, contact beds, 
sprinkling filters, sand filters, disinfection, and electrolytic treat- 
ment. Each of these methods may be subdivided into various types, 
but in this book it is the intention in describing them, to outline only 
the most widely used and successful type under each. In considering 
the different methods, it is to be understood that one or more may 
be necessary to solve the problem, as will be outlined hereafter. 

DILUTION 

116. Controlling Factors. Nearly all of the larger cities of 
America dispose of their sewage by dilution. This is due to their 
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For the proper dilution, of sewage, there must be a volume of 
water sufficient to permit of aerobic bacterial action which will 
effect a complete breaking down of the organic matter and at the 
same time not destroy fish life; or in other words, the oxygen content 
of the stream must not be materially reduced. The minimum 
is set by authorities at from 30 per cent to 70 per cent of the satura- 
tion volume. The amount of water required to attain this result 
depends on the amount of dissolved oxygen in the stream and con- 
ditions for replacing it. Leading authorities estimate this at from 
4 cubic feet to 10 cubic feet per second per 1000 tributary popula- 
tion. There must also be current sufficient to prevent silting-up 
of the stream or bay, and it is also important that there be no inshore 
currents which will deposit floating material on the shore lines. 
Large quantities of trade wastes from industries may kill fish life 
and must therefore be considered. The distance required to com- 
plete the purification by this method varies also with the character 
of the stream. A mountain stream with many waterfalls will 
manifestly purify itself much more quickly than a sluggish lowland 
river. There are no signs of pollution of the Mississippi at New 
Orleans and yet it receives above tin's point, the sewage of over 
10,000,000 people.. However, for the last GOO miles it travels 
through delta country where the drainage is away from the river. 
117. Dilution of Chicago Sewage. The Chicago Drainage 
Canal is a notable example of disposal by dilution. This canal 
was constructed at a cost of 8(54,000,000 to divert the flow from 
the lake harbor through the Chicago River to the Illinois River, 
a tributary of the Mississippi. The sewage is diluted on a basis 
of 3.3 cubic feet per second per 1000 population, although the engi- 
neers in charge recommended a minimum of 4 cubic feet per second. 
The Illinois River enters the Mississippi 357 miles from Chicago, 
a few miles above the St. Louis Water Works Intake. In a suit 
brought by the city of St. Louis to prohibit this arrangement, 
extensive tests showed that there was no substantial pollution from 
this source. Recent reports show, however, that for a distance of 
one hundred miles from Chicago along the Desplaines and Illinois 
rivers there is a very unwholesome condition and that along the 
Chicago River there are serious nuisances. Recommendations have 
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118. Other Examples of Dilution. The sewage of New York 
is discharged through many outlets into New York Harbor. This 
has resulted in considerable deposits of silt at many points and 
studies are now being made of a partial purification of sewage from 
this metropolitan district. 

The sewage from the main district of Boston is carried by 
an outfall sewer to an island in the outer harbor where it is stored 
in basins and discharged only during the early hours of the out- 
flowing tide. 

Many of the lake cities have long outlet sewers into the lake 
to prevent silting-up and deposit of solids on harbor front, and also 
to insure proper dilution. 

BROAD IRRIGATION 

119. General Principles. Broad irrigation is the oldest type 
of scientific purification of sewage. It has been practiced on a 
large scale in England and Germany, and several installations have 
been made in America. It consists in applying the sewage by a 
system of ditches to farm areas with the idea of irrigating them 
and also obtaining the fertilizing value of the sewage. The principle 
is that of aerobic bacterial action by natural filtration, and depends 
for success on a light and preferably sandy soil and on being able 
to operate uniformly at all times and seasons without overloading 
the treated area. An acre of area is the average requirement for 
each one hundred of 'tributary population. When this method 
first came into use, it was predicted that considerable profit would 
be derived. It has, however, been found that in the wet seasons 
it is very difficult to take care of the sewage and prevent water- 
logging the crops without by-passing the sewage; and that as a 
result the crops that can be raised are limited, and the fertilizing 
value of the sewage does not justify the expense required to apply 
it properly. 

120. Efficiency of Broad Irrigation. The results obtained 
from well-operated irrigation farms arc excellent. The effluent 
is stable with a marked reduction in bacterial count and in many 
instances showing absence of b. coli. Dr. Dunbar states that he 
is convinced that it would be cheaper for many towns to abandon 
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the day is not far off when Berlin will sell its irrigation farms for 
building purposes and construct artificial biological niters. 

This is the attitude of all sanitary engineers at the present 
time. The only condition where it can now be favorably considered 
is in a district with low rainfall where irrigation is necessary for 
crop raising, and when the soil is adapted to irrigation. 

CHEMICAL PRECIPITATION 

121. Controlling Factors. The method of sewage disposal 
by chemical precipitation was introduced by various private com- 
panies under patents at about the same time that broad irrigation 
came into use, and there have been some large installations in 
England, Germany, and America. 

The sewage is introduced into settling tanks where it is treated 
with chemicals such as sulphate of iron and lime. These chemicals 
form a heavy flocculent precipitate which settles in the tanks and 
carries with it a part of the suspended matter in the sewage. The 
precipitated material, or sludge, is then drawn off and usually 
compressed by sludge presses so as to remove the water and facilitate 
handling. 

122. Efficiency of Chemical Precipitation. It has been found 
that 90 per cent of the total suspended matter and bacteria can be 
removed from sewage by this process. The effluent is putrescible 
as there has been no change in the remaining organic matter. 

When this process was first installed, fabulous .claims were 
made of the value of the sludge as fertilizers from plants of this type. 
This lias been much overrated and it is difficult to get farmers 
to come to the plants and haul it free. Many such plants have to 
deposit the sludge in fills and as the amount will average 5 cubic 
yards per million gallons of sewage treated, there is a considerable 
quantity for a town of any size. The high cost of chemicals 
and labor required in the operation has also been against this 
method which is no longer being installed for municipal disposal 
works. 

123. Conditions Favoring Chemical Precipitation. There are 
some circumstances in dealing with trade wastes or some special 
conditions, such as at London, under which the chemical process 
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It has been necessary at London to remove the suspended 
matter to prevent the silting up of the Thames. This has been 
accomplished by treating the sewage by chemical precipitation 
amounting to 200,000,000 gallons daily in nineteen settling tanks 
having a combined capacity of 44,000,000 gallons. About 8,000 
cubic yards of sludge is deposited daily. This is pumped into 
tank steamers and carried out to sea. 

SCREENS 

124. Purpose. Coarse screens are in general use at sewage 
pumping stations and disposal works to remove the coarse suspended 
matters. During the last few years, mechanically operated fine 
screens have been developed in Germany which can remove as 
high as 80 per cent of the suspended matter from the sewage. These 
fine screens are now being introduced into America. 

125. Coarse Screens. The most common type of coarse 
screen is the bar screen consisting of vertical steel bars spaced 
from \ inch to 1$ inches apart depending on conditions, and arranged 
in a masonry pit at the outlet end of the sewer across the line of 
flow of the sewage. The fibrous materials in the sewage make 
the problem of cleaning a difficult one and screens must, therefore, 
be installed in duplicate so that one can readily be removed. For 
small plants, the screens are usually cleaned by the attendant 
pulling a garden rake up over the vertical bars several times daily. 
In large plants, one screen is removed from the pit by hoists or 
hydraulic lift and cleaned with a hose on the operating floor above, 
or some form of mechanical cleaning device is used. 

The material obtained from coarse screens consists of rags, 
paper, sticks, lemon peels, and other coarse organic matter. This 
is usually placed in large cans and hauled to a dumping ground 
where it is buried. If the city owns an incinerating plant, it can 
be mixed with the garbage and burned. 

126. Fine Screens. There have been many types of fine 
screens developed, with varying success. The best known type 
at the present time is the Reinsch-Wurl screen as shown in Fig. 44. 
These screens consist of a large circular plate which is placed at 
an inclined angle in the outfall sewer and is revolved about its 
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slots. The size of slot and diameter of plate vary with the amount 
of sewage to be treated and the degree of purification to be effected. 




Fig. 44. Rcinsch-Wurl Scrccu iu Exporimoutul Plant, Dresden, Gcrmimy 

As the pjate revolves, the deposited solids are brought above the 
surface o"f the sewage, Fig. 45, and are then brushed off the plate 




Fig. 45. Roinsch-Wurl Screen in Operation at Bremen, Showing Brushes 

by metallic brushes which sweep the screenings into a troudi where 
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Fig. 46. Installation of Reinseh-Wurl Screens at Dresden, Germany 
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The amount of power required to drive this apparatus is small 
and the installation is much less expensive than settling tanks. 
There are the difficulties, however, of a higher operating cost and 
the problem of the distribution of the screenings. The screenings 
can be disposed of as outlined under the paragraphs on coarse 
screens, but on account of their amount, it is preferable to make 
some arrangement regarding their use as fertilizers with the farmers, 
who will take them free unless there is local prejudice. While 
these screenings have some value, yet they must be removed daily and 
disposed of immediately before putrefaction sets in, and farmers will 
not agree to an annual contract on better conditions thanfreematerial, 
on account of the difficulty of distributing it in winter weather. 

The plant at Dresden, as shown in Pig. 46, is the largest plant 
of this type in the world. It was installed in 1911, and treats a 
maximum flow of 4500 gallons per second. For three months in 
1911, the Elbe, into'Avhich the effluent is discharged, had a flow 
of less than one-half that of the incoming sewage and yet no nuisance 
was caused thereby. 

These fine screen installations are specially adapted to use 
where clarification alone is required for conditions under which 
it is necessary to install the purification works adjacent to a built-up 
district. The fresh screenings have not had time to putrefy and 
can be hauled away easily without offense. They arc also used 
for clarification and the recovering of by-products of industrial 
waste, and under special conditions for screening sewage to be treated 

by filters. 

SEDIMENTATION TANKS 

127. Efficiency. The method generally used for clarifying 
sewage is by natural sedimentation. This will remove from 
50 per cent to 75 per cent of the total suspended matter from the 
sewage and 35 per cent of the organic matter, leaving the effluent 
with the balance of the organic matter in solution and in suspension 
as colloids. Sedimentation is used as a method of clarifying seAvage 
before it discharges into a stream where dilution is feasible, or as 
the first step in complete purification. 

128. Classes. There are three general classes of sedimentation 
tanks: (1) grit chambers; (2) settling tanks; and (3) septic tanks. 
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129. Velocity. Practically all designs are based on a con- 
tinuous flow through the tanks at a velocity sufficiently low to 
deposit the suspended matter. Extensive experiments have been 
made to determine the carrying velocity of sewage-laden water, 
and as a result of these experiments authorities place the maximum 
velocity for settling tanks at one-half inch per second, and the 
average velocity of grit chambers at 1 foot per second. 

Grit Chambers 

130. Use. Grit chambers are used on combined sewer systems 
or sanitary systems which admit some street drainage, in order 
to remove the coarse organic suspended matter before it has reached 
the pumps or disposal works. Where the sewer system carries 
only house drainage, they are unnecessary. 

131. Design. They must be designed so that no organic 
matter will be deposited and so that the period of retention is not 
long enough to start septic action. A velocity of 1 foot per second 
will deposit the grit without the organic matter and the period 
of retention may vary from a few seconds to 5 or 10 minutes, 
depending on the coarseness of the material. "Where the amount 
of sewage varies at different times, several compartments must 
be installed with automatic overflow weirs so that the velocity 
and period of retention may be uniform. The usual design is 
rectangular in plan with length sufficient to give the required period 
of retention and velocity, and with a cross-section suited to securing 
a uniform velocity over the entire area without complicated baffling. 
The bottom should be sloped on a 10 per cent grade to an outlet 
drain controlled by a valve. The details of design are very similar 
to those for the more complicated settling tanks, which will be 
hereafter described. The depth used, however, is comparatively 
shallow, as grit chambers must be cleaned frequently, and too much 
surplus storage capacity would affect the uniform velocity desired. 

Settling Tanks 

132. Settling vs. Septic Tanks. Settling tanks can be dis- 
tinguished from septic tanks by the fact that putrefactive action 
in the latter results from the action of anaerobic bacteria on the 
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tanks has been that they must have an uninterrupted flow without 
removal of sludge for at least six weeks. However, newly cleaned 
settling tanks have shown signs of septic action in a few days after 
being placed in commission. Settling tanks retaining their solids 
are, however, usually distinguished from septic tanks by the frequent 
cleaning periods in the former case, and the six weeks' period is 
usually taken as the dividing line. 

1.33. Basic Conditions. Settling tanks may be divided into 
two classes, single-story tanks and two-story tanks. The govern- 
ing criteria for both classes are a maximum velocity of one-half 
inch per second, a minimum retention period of one hour, and a 
minimum distance of horizontal travel of 35 feet. 

134. Single^Story Settling Tanks. Design. The usual type 
of the single-story settling tank is rectangular in plan and has a 
continuous horizontal flow lengthwise through the tank. Several 
compartments are constructed to permit one or more tanks to be 
used in proportion to the flow of sewage and to permit tanks to be 
cleaned without interfering with the continuous operation of the 
plant. The depth of tanks should preferably be 12 feet to 16 feet 
to give ample room for storage of sludge without its being disturbed 
by the flow of sewage. Their capacity should be a retention period 
of from 1 hour to 4 hours with additional time sufficient for sludge 
storage. Their length and width are governed by the number of 
units, the capacity and limitation of velocity and horizontal travel 
given above. The length does not usually exceed 100 feet and 
the width is usually $ to tV the length. Covers over tanks are 
not necessary, although they are usually installed on well-designed 
tanks for the sake of appearance. If covers are used, vents must 
be installed for gases. It is important to obtain a uniform distri- 
bution of the sewage across the entire cross-section and to main- 
tain a uniform velocity. This is accomplished by distribution 
across inlet and outlet ends and by one or more baffles across the 
tanks. It is very necessary to design the tanks so that they can 
be cleaned easily. The bottoms must be sloped on a minimum 
slope of five per cent to a central sump where the sludge can be 
drained by gravity to a sludge bed or can be pumped. A fire hose 
with water under good pressure is indispensable in economic clean- 
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material and be well underdrained. The minimum depth must 
be at least 12 inches, and the surface must be covered with a mini- 
mum depth of 2 inches of sand to retain the sludge. The sludge 
bed must be of area sufficient to permit the sludge to be deposited 
with a maximum depth of six inches so that it can dry. With 
this depth it will dry under favorable conditions in from one to 
two weeks. With well-digested sludge, an area of 0.3 square feet 
per inhabitant is sufficient. 

135. Sludge. The sludge problem is the most serious one 
to be considered with settling tanks. If they are frequently cleaned, 
this highly putrescible organic matter must be discharged onto 
the sludge beds every few weeks, causing very disagreeable odors; 
and when the sludge is scraped off after drying, it must be disposed 
of. Where the number of tanks is sufficient to permit, one should 
be placed out of commission so that the sludge can digest in the 
tank before being discharged, as a period of several months is required 
to obtain thorough digestion. This is accomplished by the action 
of anaerobic bacteria, which usually produce offensive gases and 
cause a highly septic liquid in the tank above the sludge. It is 
therefore dangerous to install plants of this type within half a mile 
of residences. 

Septic Tanks 

136. Basic Conditions. These tanks are the same as the 
single-story settling tanks previously described, except that septic 
action or the action of anaerobic bacteria is desired. The tanks 
are designed with a capacity of from four hours' to twenty-four 
hours' settling period so as to insure capacity enough for sludge 
storage. In America the maximum is twelve hours. The flow 
through the tanks is continuous and at a slow velocity, exactly 
as described for settling tanks. 

As the sewage flows slowly through the tank, the coarser sus- 
pended matter settles to the bottom where it is attacked by millions 
of anaerobes which have developed on the sludge previously retained. 
Lighter particles rise to the surface forming a thick heavy scum 
over the entire surface. Small atoms breaking off from this sink 
to the bottom, while light ones rise from below, impelled by eases. 
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fying the organic matter. 
In septic tanks sludge is 
only removed when there 
has been an accumulation 
such that it overtaxes the 
sludge capacity. Where 
anaerobic action works per- 
fectly, the greater propor- 
tion of the suspended matter 
is liquefied, and it has been 
found that after retention 
for three or four months the 
remaining sludge is inodor- 
ous, while in many cases it 
is removed once a year with 
little or no nuisance. The 
difficulties experienced with 
septic tanks are from the 
offensive gases usually pres- 
ent in the tank effluent. 
These gases are liberated 
when the effluent is dis- 
charged onto the biological 
filters, with resulting nui- 
sance to adjacent property. 
The oxygen content of the 
sewage is also removed, 
which places it in bad shape 
for aerobic treatment either 
by dilution or filtration. 

Where septic tanks 
work perfectly with no 
attendant odors in the 
effluent, they furnish one of 
the best methods for remov- 
ing the suspended matters. 
Most of the single-story set- 
tline- tanks in America are 



operated as modified septic tanks. The storage capacity of the 
sludge is in many cases limited, requiring frequent removal of same, 
but there is a considerable liquefaction and the sludge fairly stable. 
It is difficult, however, to prevent fresh sludge that has just been 
deposited from being drawn off with the more thoroughly digested 
material under these conditions. 

137. Polk Tanks. Figs. 47 and 48 show an installation of set- 
tljng tanks of this type which are used to remove the suspended 
matter before the sewage is applied to sprinkling filters. Figs. 49 
and 50 show the details of these tanks. 

This plant was designed to purify the sewage from one of the 
largest state institutions in Pennsylvania, and to discharge it into 




Fig. 48. Covered Settling Tanks of Polk Disposal Pluut 

a small stream of practically pure water where it was impossible 
to obtain' a flow in the dry season sufficient to render the effluent 
from the sewers inoffensive or properly diluted. The plant was 
designed to treat daily five hundred and sixty-four thousand gal- 
lons. It consists of screen chambers, settling tanks, sprinkling 
filters, and disinfection apparatus, for the disinfection of the effluent 
with chloride of lime. ' * 

There are four settling tanks, Fig. 48, each 80 feet long by 
16 feet wide by 10 feet deep, and each with a capacity of 96,000 
gallons, which permits of a settling period of 12 hours with three 
tanks in operation. 

As will be noted in Figs. 49 and 50, the sewage is admitted 
into a reinforced-concrete distributing trough extending across 
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the inlet ends of the entire group of tanks, from which sewage can 
be admitted into one or more compartments through two or three 
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site these gate valves at a distance of 10 inches from the wall and 
extending to a depth of 2 feet below the flow line. This baffle 
distributes the sewage uniformly across the inlet end of the tank. 
At the outlet end of each tank the sewage is removed over a steel 
weir feet long located at the flow line of each compartment and 
at the center of the wall. This weir is also protected by a wooden 
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baffle to assist in taking off the sewage uniformly from the entire 
width of the tank and to protect the outlet from floating material 
or from solid matter that may be working up from the bottom 
of the tank because of septic action. 

A movable wooden baffle extending 4 feet G inches below the 
fl,,, !;,, ; i,.,i j. n..__ ,r i ., .. 
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and can be located at any point between the inlet and outlet ends 
as may be desired. This baffle is also used to prevent cross-currents 
and to assist in a uniform flow through 'the tank. It will be noted 
by further reference to the illustrations that stop planks are arranged 
on the outlets of the various compartments and on the inlet and 
outlet troughs opposite the partition walls between the tanks. 
By adjusting these stop planks the tanks can be operated in series 
instead of in parallel. 

It will be noted that, for the purpose of cleaning, the concrete 
bottom of each compartment slopes on a 5 per cent grade to a 
gutter extending lengthwise through the center of each tank, as 
shown in section Gil in Fig. 49. The bottom of this gutter is also 
placed on a 5 per cent slope and at the center of the tank there is 
a 6-inch valve connection for draining off the sludge to a 12-inch 
sludge line, extending under the tanks and carrying the sludge 
by gravity to sludge beds. It will also be noted that the tanks 
are covered with concrete roofing and that the inlet and outlet 
troughs are covered with cast-iron gratings which serve to improve 
the general appearance. 

This plant has been in operation for over five years, and the 
results obtained from these settling tanks have been highly satis- 
factory. They have maintained uniformly over fifty per cent 
removal of the suspended matter and there has been a very small 
accumulation of sludge, most of it being liquefied in the tanks. 
A small amount is removed at frequent intervals and discharged 
on the sludge bed and when dried is scraped off and plowed into 
adjacent ground. There have been no complaints of offensive 
odors and practically no trouble from gases liberated by anaerobic 
action. The plant is, however, well isolated, being three thousand 
feet from the institution. It is typical of the higher grade settling 
tanks in America and if it were not for the frequent removal of 
sludge, thereby preventing complete septic action, it would be 
typical of the septic tanks. 

138. Two=Story Tanks. Basic Conditions. The problem of 
eliminating the nuisance arising from, the use of settling or septic 
tanks where offensive odors are in many cases given off by the 
effluents due to the anaerobic action in the compartments, and the 
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digestion of it before it is removed from the tanks, has resulted 
in the development of a type of tank where the sewage flowing 
through the tank is kept entirely separate from the deposited sus- 
pended matters. It has been found also that septic action does 
not benefit the liquids for the secondary treatment on the biological 
filters, but that in fact it is preferable to get the liquids to the bio- 
logical filters in a condition as fresh as possible, in order to retain 
some oxygen which would be favorable in the secondary treatment. 
The typical tank of this type is the Imhoff tank developed by Dr. 
Karl Imhoff, the German expert. 

Design. In this type of tank the sewage flows through an 
upper compartment under the conditions previously specified 




Fig. 51. Installation of Imhoff Tanks at Atlfintn, Gecirgia 

for travel and velocity, but with a retention period of from one to 
four hours. The compartment is equipped with a sloping bottom 
placed on a slope of not less than 1.2 vertical to 1 horizontal, and 
terminating in a sealed slot, with a lap horizontally of at least 
8 inches. This slot discharges into a lower compartment that has 
no connection with the upper compartment other than the sealed 
slot. This lower compartment is designed to retain a capacity 
of at least six months' sludge, based on a capacity of 1000 cubic 
feet per thousand inhabitants. The lower compartment is usually 
built cone shape, terminating in a sump at the bottom from which 
there is a discharge line for the sludge bed. There must also be 
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from the bottom of the compartment, and as there is six months' 
capacity for anaerobic action, if the sludge is drawn off in small 




Fig. 52. Interior View of Inihoff Tanks at Btttavin, New York 




Fig. 53. Installation of Imhoff Tanks at Essen, North Germany 

nna.ntit.ifts at intervals of six weeks, only thoroughly worked over 
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Operating Results. Figs. 51 to 53 show installations of this 
type of tank at Atlanta, Georgia, Fig. 51; at Batavia, New York, 
Fig. 52; and at Essen, North Germany, Fig. 53. The Atlanta plant 
was placed in service in. 1912, and the result of the operations for 
the years 1913 and 1914, which was recently published, showed 
an average removal of total suspended matter by the Inihoff tanks 
of 80 per cent. The average period of retention in the flow of 
sewage was two hours. The plant at Batavia, New York, which 
was installed in 1912, is also giving excellent results. No nuisance 
has been noticed at either plant and the sludge removed from the 
tanks has been well-digested and inodorous. 

139. Greenville Tanks. There are various forms of design 
for the Imhoff tanks. Fig. 54 shows the plans for the Imhoff tanks 
to be installed for Greenville, Pennsylvania. These tanks are 
of the circular type, constructed in pairs and arranged for a longi- 
tudinal flow through each pair. Piping facilities provide for revers- 
ing this flow, a necessary operation every few weeks in order that 
the deposited material may be uniformly distributed in both tanks. 
The entire capacity of this plant is one million gallons per 24 hours 
based on a settling period of l- hours, and on a sludge storage of 
6 months for seven thousand people. Imhoff tanks are constructed 
of reinforced concrete and the arrangement for admitting sewage 
to the tanks and reversing its flow is by means of cast-iron pipe 
lines controlled by concrete manholes with stop planks as shown. 
Sewage is distributed across the inlet end of the tank by concrete 
weirs spaced uniformly along the outer edge of a trough of the 
same material built across the entire width of the tank at the inlet end 
and protected by a wooden baffle extending to a depth of 24 inches 
below the flow line. This baffle serves to distribute sewage uni- 
formly across the entire tank. Sewage is taken off at the opposite 
end of the pair of tanks by a concrete trough similar to the one 
described, also protected by a skimming baffle. The upper com- 
partment is separated from the lower compartment by a reinforced- 
concrete slab, terminating in two slots on each side of a wedge 
frame built at the bottom of the compartment as shown. (See 
section BB of Fig. 54.) It will be noted in the design, that the 
upper or settling compartment is common to the tAvo tajiks, but 
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to the sludge bed. Without intorforinjj with the operation of the 
tank, sludge is removed by hydraulic pressure in the tank upon 
opening this valve. It will be further noted by reference to t c 
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compartment at the top of the 
Imhoff tanks for ventilating the 
lower compartment. These com- 
partments are covered with remov- 
able wooden gratings as shown. 

140. Radial=Flow Tanks. 
Figs. 55 and 56 show a typical 
design of what is known as the 
radial-flow Imhoff tanks. These 
tanks were designed for a sewage 
disposal plant for Connellsville, 
Pennsylvania, a town having a 
population of sixteen thousand and 
a flow of sewage of three million 
gallons per 24. hours. Two radial- 
flow Imhoff tanks are planned for 
this installation. They are designed 
for two hours' capacity in the set- 
tling compartment and for a six 
months' storage of sludge, and are 
to be constructed of reinforced con- 
crete. Sewage will be admitted 
through a manhole between the 
tanks, Fig. 55, from which it will be 
diverted to one or both of the tanks 
by means of stop planks controlling 
20-inch cast-iron pipes extending to 
the circular trough near the center 
of each tank. This circular trough 
will be 14 feet in diameter and 27 
inches wide, and will have slots in 
the bottom of it spaced uniformly 
around the circumference at a depth 
of 3 feet below the flow line. The 
diameter of each tank will be 58 feet. 
The settling chamber will be sepa- 
rated from, the sludge chamber by 
a cone diaphragm of concrete as 
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shown, with a slot located at the bottom of the diaphragm, between 
it and the outside sloping wall of the tank. Halfway across the 
settling chamber between the circular inlet and outlet troughs, 
there will be a concrete baffle extending to a depth of half the tank 
at this point from the top. The ontlet trough will be arranged 
with outlet weirs spaced along the top of the trough at uniform 
distances and at the same level. The sludge compartment will be 
drained by a sludge pipe extending from a sump at the center 
of the compartment to a gate valve located outside of the tank 
and 5 feet below the flow line. By opening this valve the sludge 
will be drained by hydraulic pressure without interfering with the 
operation of the tank. 

Flushing. One of the most important adjuncts to equipping 
ImbofT tanks as a good fire hose with plenty of water pressure, and 
with facilities for applying it to any portion of the tanks. This 
is valuable in breaking up or removing any scum formation in 
the settling compartment, in keeping the sludge pipe clean, and in 
washing off any compartment which may be drained. 

CONTACT BEDS 

141. Use. Contact beds are a type of the biological filters 
generally used for treating sewage from which most of the suspended 
matter has been removed by sedimentation or by fine screens. 
They are employed to further remove additional organic and sus- 
pended matter and to render the effluent non-putrescible. 

142. Basic Conditions. Contact filters are constructed of 
broken stone, hard slag, or well-burned cinders, preferably of material 
ranging in size from f inch to 2 inches. The filters are usually 
of an effective depth of from 1 foot to 5 feet, depending on the 
amount of head available. The best depth is 4 feet to 5 feet and 
with this depth a maximum flow of 700,000 gallons of clarified 
sewage can be treated per acre. As a general rule 150,000 gallons 
per acre is the maximum amount that can be treated for each foot 
of filter depth. The beds must be operated so that they will be 
frequently filled with air, as the action is entirely that of aerobic 
bacteria. These bacteria exist in enormous numbers over the 
surface of the filtering material throughout its entire dcnth. When 
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ing suspended matter in the sewage consisting mainly of colloids 
and non-settling solids, is to a great extent retained in contact 
with the filtering material by attrition; and the enormous bacterial 
growths of aiirobic bacteria attack this organic matter, quickly 
reducing it to inorganic forms. 

143. Design. Most of the contact filters installed in America 
are operated on the fill-and-draw method, being controlled by 
automatic apparatus which admits the sewage to one unit of a 
group of filters and when this is full opens up the outlet from it, 
and at the same time starts the sewage flowing into the next filter. 
These filters must be constructed as water-tight compartments 
and are usually built of concrete. The number of groups to be 
used and the sine of units in each group depend upon the amount 
of sewage to be handled and the depth of filter desired. It is usually 
not desirable to have the units larger than a quarter of an acre 
each, and, on the other hand, it is advisable to have at least four 
units in order to secure long resting periods between the dosing. 
It has been found that the period of retention has very little to 
do with the efficiency, so that in most installations, the apparatus 
is arranged in such a way that the tank starts to empty a few min- 
utes after it has filled. 

144. Alliance Filters. Figs. 57, 58, and 59 show a plan of 
the plant and the contact filters of Alliance, Ohio, and the auto- 
matic control apparatus for one group. 

As will be noted upon reference to the plans, the Alliance filters 
are designed to treat sewage clarified by settling tanks. They 
have a capacity for two million gallons of sewage per day. They 
consist of three groups, each with a total area of one acre and sub- 
divided into four filters. Each filter has an effective depth of 5 
feet and consists of a concrete compartment filled with well-burned 
cinders and underlaid by tile drains upon the floor, which drain 
to the central control chamber. The sewage flows from the settling 
tanks to the central control chamber of each group of contact beds, 
where it is distributed by automatic air-lock apparatus on to each 
bed at the surface. This apparatus consists of Miller-Adams 
siphons, each of which is controlled by an air bell which can break 
the siphon seals. These air bells are located in concrete compart- 
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it displaces the air in the bells, gradually compressing it until it 
is of pressure sufficient to displace the sewage in the connected 
siphon, so that when one filter is full, it closes itself, opens up the 
inlet valve to another filter, and then opens up the outlet valve 
of the filter just filled. 

145. Head Required. Contact filters are well adapted to 
gravity filtration plants where the loss of head due to the operation 
of the plant is limited to C feet or 8 feet. They are much more 
expensive in construction than sprinkling filters, which 'are less 




Fig. 59. Automatic Control Chamber for Contact Finds ut Alliance, Ohio 

likely to clog up and which give equally good results. Sprinkling 
filters, however, require at least eleven feet of head. 

SPRINKLING FILTERS 

146. Use. Sprinkling filters operate on the same principle 
as contact filters and are used for the same purpose, although the 
method of application of the clarified sewage is entirely different. 
They are essentially biological filters depending upon the action 
of aerobic bacteria, and the same method of removing the remaining 
suspended and organic matter from the sewage is carried out in 
the sprinkling filters. 

147. Design. Sprinkling filters do not require water-tight 
concrete compartments and do not have to be subdivided. They 
can, therefore, be constructed much more cheaply than contact 
beds. They are built with an effective depth of from 5 feet to 8 
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feet and are constructed of broken stone or other material with a 
dense clear fractured surface of a size ranging from 1 inch to 3 
inches. The sewage is applied to the surface every fifteen or twenty 
minutes by means of troughs, nozzles, or traveling distributors 
so as to spread uniformly in a fine spray over the entire surface, 
Fig. GO. It then trickles down through the broken stone, only 
a few minutes being required for it to pass through the filters. The 
period of application is usually five minutes. The bottom of the 
filter is entirely underlaid with tile to assist in aeration, and provision 
is usually made for ready access to the uziderdrains and distributors, 
for frequent inspection and for cleaning if necessary. 

Sprinkling filters are operated in America under ordinary 
conditions with clarified sewage at a rate of two and one-half million 




Fig. Cl. Danville, Pennsylvania, Sprinkling Filters in Operation at 14 Degrees below Zero 

gallons per acre per day. Here the usual method of distributing 
the sewage on to sprinkling filters is by fixed nozzles connected 
by piping system to an automatic siphon, or to a motor-driven 
rotating valve. This siphon or valve is supplied by a dosing tank 
of capacity sufficient to furnish a five-minute dose to the filter 
and permit the desired resting period. These tanks are usually 
built in the form of an inverted cone and are known as tapered 
tanks, this arrangement being necessary to distribute uniformly 
the sewage over the area supplied by each fixed nozzle. The flow 
line in this tank is from 5 feet to 10 feet above the surface of the 
filter in order to give the pressure necessary for distribution. It 
is, therefore, essential to have a total head of at least 11 feet for 
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148. Results. The effluent from filters of this type is more 
putrescible and usually shows a marked reduction in bacterial 
count over the raw sewage. These filters are self-cleansing, freeing 
themselves of the accumulated material after it has been mineral- 
ized. The effluents are, therefore, not clear, but this suspended 
material may be removed by settling. 

149. Examples. Figs. GO and 61 show sprinkling filters 
in operation for the Polk Plant and the Danville Plant. The Dan- 
ville filters were being operated at a temperature of fourteen degrees 




Fig. 63. Interior of Smull Sprinkling Filters, Shoeing Distribution System 

below zero at the time this picture was taken. No trouble has 
been experienced in America in operating sprinkling filters during 
cold weather. 

150. Polk Filters. Figs. 62, 63, and 64 show details of the 
construction of sprinkling filters. It will be noted that all of the 
filters are operated by automatic siphons supplied by concrete tanks 
at the outlet ends of the settling tank. These siphon chambers are 
designed for a capacity sufficient to give an interval of fifteen to 
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To refer in detail to the Polk sprinkling filters, which are typical 
of American installations, these niters are designed in two units, 
separated by a concrete gallery in which are located the valving 
and connections for the distributing line. This gallery is 4 feet 
wide and feet deep. Under the floor of this gallery there is an 
18-inch conduit connected to the siphon chamber at one end of 
the gallery and adjacent to settling tanks. From this conduit 




Fig. ()!. lulL'rior of Sprinkling Filter, Showing Tmlerdrains Partly Luid 

at intervals of 12 feet there are G-inch risers which supply the 4-inch 
distributing lines in the two filters. Each distributing line is con- 
trolled by a 4-inch valve. The distributing lines, as will be noted, 
are constructed of cast iron and are supported every twelve feet 
by concrete columns. Along these distributing lines are located 
the riser pipes to the nozzles, which are so spaced as to place the 
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cleaned readily by removing the flanged elbows in the operating 
gallery. The nozzles consist of a brass throat tV inch in diameter,, 
above which is set a brass cone, as shown in Fig. G5. The sewage 
when discharged through the throat of the nozzle, strikes this cone 
and is sprayed over the surface of the filter as indicated in the 
illustration. The underdrains for these filters consist of 6-inch 
split tile laid on a concrete slab and sloping from the control gallery 
to a cross-drain located at the opposite side of each filter. These 
underdrains are spaced 12 inches center to center and extend through 

the gallery wall to the in- 
terior so that they can be 
flushed out with a hose from 
the gallery and can also be 
ventilated through same. 
The filtering material con- 
sists of a hard sandstone 
ranging in size from 4 inches 
to 1 inch with an effective 
depth of 6 feet. These 
filters are constructed with 
concrete walls around each 
unit. ' In many installa- 
tions, however, a dry rubble 
wall is used for the outside 
walls and 
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in some cases 



where the niters are located 

above ground, the filtering material itself is carefully laid up to 
serve as a wall for the filter. 

SAND FILTERS 

151. Use. Sand filters represent an artificial type of broad 
irrigation in two respects: (1) they consist of specially prepared 
filters of coarse sand, well undcrdrained and provided with dis- 
tributing troughs for applying the sewage uniformly to the surface; 
and (2) the results obtained are from the action of aerobic bacteria 
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much higher degree of efficiency than the two types of biological 
filters previously described, and the effluent from sand niters should 
not only show a high degree of efficiency in the removal of organic 
matter, but also a marked reduction in the bacteria. 

152. Design. Sand filters require an area of 1-| acres per 
1000 people for raw sewage; ^ to 1 acre per 1000 people for clarified 
sewage; and -J- to \ acre per 1000 people as a final for biological 
filters. They must be operated intermittently to permit a thorough 
aeration of the sand between the treatment periods. These niters 
arc usually constructed of a depth of from 2 feet to 4 feet and arc 
underlaid with underdrains in a manner similar to the contact 
filters. The sewage is usually applied to a depth of 2 inches over 
the entire surface of the filter at intervals of not less than 8 hours 
apart and at longer intervals if possible. The sewage is usually 
distributed by a scries of wooden troughs extending over the surface 
of the filter from the automatic control apparatus and provided 
at frequent intervals with gates or notches for spreading the sewage 
over the surface. In cold climates a ridge and furrow method 
of distribution must be used to prevent freezing. 

Sand filters are usually installed in groups, arranged and con- 
trolled in a manner similar to that described for contact beds, 
with the exception that the sewage is applied to the trough system 
on the surface, there being no control to the outlet drains. 

153. Alliance Filters. Fig. GG shows the arrangement of 
sand filters which are used to filter the effluent from the contact 
beds at Alliance, Ohio. Sewage is allowed to run onto one bed at 
a time from a common collector connected with the contact beds. 
After several hours, the flow is shut off by hand and turned onto the 
next bed. These beds, with a uniform depth of three feet, have a total 
area of four acres and are therefore designed to treat the contact 
bed effluent at a rate of 500,000 gallons per acre per day. Having 
been distributed over the surface by wooden troughs, the sewage is 
collected by a system of terra cotta tile drains as shown. A central 
control tank is also frequently installed of a capacity sufficient 
to dose out enough sewage to cover the surface of the filter to a 
depth of 2 inches and to store enough to give the proper periods 
of intermission, as above outlined. 
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expensive in comparison with that of contact beds or sprinkling 
niters supplemented by disinfection, and they are therefore few 




Fig. 06. Finn of Saud Filters at Alliance, Ohio 



in number on any scale, outside of the New England district where 
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DISINFECTION 

154. Purpose. Where sewage or the effluent from a disposal 
plant is diseharged into a stream above a water supply, it is neces- 
sary to remove the danger of transmitting water-borne diseases. 
Tins is accomplished by disinfection or the removal of pathogenic 
bacteria as indicated by the absence of b. coli. Sterilization con- 
sists in the removal of all bacteria. As the pathogenic bacteria 
are weaker than the rest of the sewage bacteria, they are removed 
more easily and at less expense. It is found also that in sterilizing 
sewage, the organic matter is unaffected and upon its being dis- 
charged into a stream, new growths of bacteria will quickly develop 
from those already in the stream. Sterilization is, therefore, usually 
not attempted. 

155. Method. Disinfection may be accomplished by the 
application of a definite amount of hypochloride of lime in solution, 
or chlorine gas, or electrolytic action. Chloride of lime may be 
purchased commercially at from 1| cents to 3 cents per pound 
depending on the size of containers, with a rated strength of 33 
per cent available chlorine. It is then dissolved in a weak solution 
of water, and this solution is applied to the sewage at a rate of 3 
to 4 parts available chlorine per million parts of sewage by weight, 
or 75 to 100 pounds per million gallons. At this rate, a complete 
removal of b. coli can be obtained and a great reduction in total 
bacteria. Most of the bacteria are destroyed instantly, but it 
is necessary to have fifteen or twenty minutes' contact to obtain 
thorough disinfection. After treatment, the sewage is therefore 
allowed to flow through a compartment of fifteen or twenty minutes' 
maximum flow capacity. 

The chlorine gas treatment costs about the same as the chloride 
of lime and is more efficient in that it is more easily controlled. 
It consists of containers of chlorine gas compressed to a liquid. 
This liquid is fed by automatic apparatus at the desired rate into 
the sewage. 

The electrolytic treatment is more expensive in operation 
under ordinary conditions. It consists in passing a current through 
the sewage between poles which form an electrolyte and give a 
nascent oxygen treatment to the sewage. In addition to the dis- 
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Fig. 07. General View of Liquid Chlorine Disinfection Plant 
of Sewage Flo* a rDil 'fusion Chamber 
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Fig. OS. Automatic Chlorinutor 



Fig. 09. Plant iind Sections of Disin- 
fection Plant 
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156. Automatic Appliances. Automatic devices are required 
for efficient disinfection since it is necessary to apply the solutions 
at a rate in proportion to the flow of sewage, and as the flow varies 
hourly. With the use of chloride of lime, this can be accomplished 
by a float chamber connecting to the sewer and arranged so that 
the float operates a lever which varies the head on the orifice from 
the solution box in proportion to the flow of sewage. A diaphragm 
control from a Venturi meter on 

the sewer is another method. 
Liquid chlorine must be fed by 
automatic apparatus that not 
only keeps the treatment of the 
sewage uniform, but also controls 
the liquid chlorine pressure tank. 

157. Chlorine Gas Installa= 
tion. Figs. 67 to 69 show a typical 
installation of a liquid-chlorine 
plant for treating the effluent 
from a sewage disposal plant. 
This plant consists of a small 
brick building, Fig. 67, in which 
the automatic apparatus is lo- 
cated and a re-settling basin of 
reinforced concrete which per- 
mits the sewage to come in con- 
tact with the liquid chlorine for 
a minimum perio:! of fifteen min- 
utes before being discharged into 
the stream. The automatic 
apparatus, Fig. 68, is controlled 
by a float chamber, Fig. 69, 

located in one corner of the pump room and directly con- 
nected to the sewer outside the building at a point on the upstream 
side of a fixed weir. This float transmits the difference in elevation, 
due to the varying flow of sewage over the weir, by diaphragms 
directly to the central control diaphragm. Here the drop in pres- 




Fig. 70. Automatic Control Apparatus for 
Liquid Chlorine 
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on the weir. This gives a proportional flow of chlorine for the 
varying heads over the weir. The liquid chlorine is then fed to the 
outfall sewer below the weir and is liberated in a baffled concrete 
compartment called a "diffusion chamber", section BE, so that 
the chlorine will be thoroughly mixed with the sewage to be treated. 
Fig. 70 shows another type of liquid-chlorine apparatus where 
a different type of control is used. This consists of pressure reg- 
ulating devices to produce the initial cylinder pressure of the liquid 
chlorine and to control this pressure through a range sufficient 
to give the required discharge of gas. On the outlet line, there 
is attached a low-pressure chlorine gauge calibrated to indicate 
the rate of flow of chlorine gas. This apparatus can also be used 
in connection with Yeiituri meters to supply the chlorine auto- 
matically in proportion to the flow of sewage. 

158. Results. Where the chlorine-gas apparatus is used on 
raw sewage, the results are unreliable if there are large pieces of 
organic matter in suspension, as the treatment will not destroy 
the bacteria inside these masses. For treatment of clarified sewage 
or effluents from disposal works, a uniformly high degree of efficiency 
can be obtained. 

PUMPING 

159. Requirements. Where it is at all possible to eliminate 
pumping, it should be avoided, as it not only adds a high operating 
cost, but also is difficult in maintenance. Pumping is, however, 
a necessity at many disposal works where the outfall sewer is too 
low to permit of gravity operation or where the plant would other- 
wise be subjected to flood conditions. It is necessary, too, for 
many of the modern buildings in our large cities where the deep 
basements and sub-basements are entirely too low to drain to the 
sewers. 

160. Method. Sewage pumps must be reliable, free from 
obstructions, and in many cases automatic. Centrifugal pumps 
with open type impellers, steam or motor driven, are naturally 
adapted to sewage pumping on account of simplicity, possibility 
of automatic operation, and their large capacity for low heads. 
Automatic ejectors operated by compressed air are usually used 
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161. Design. For stations that are to be automatic, motor- 
driven centrifugals are well adapted. The pump must be submerged 
and preferably placed in a compartment separate from the sewage 
so as to be accessible tit all times. Particular attention must be 
paid to protecting the pumps from injury or clogging from suspended 
matter in the raw sewage, and for this purpose, screen chambers 
must be designed and installed as previously outlined under that 
heading. The motor should be placed on the operating floor above 
the pump well to prevent trouble from dampness. 

The pump well must be of capacity sufficient to permit the 
sewage to reach the pumps without swirling and also to give some 
margin for a temporary closing down or changing over of pumps, 
and, in the case of automatic stations, to permit of proper periods 
between stopping and starting. A minimum of thirty minutes' 
storage of the maximum flow should be used. In determining 
the size of the pump, study must be made of the varying flow of 
sewage at different hours of the day, and under maximum and mini- 
mum conditions; while its capacity must be such that it can take 
care of the flow of sewage under all conditions and at the same time 
permit of at least one pumping unit being out of operation. Where 
there is a possibility of the supply of electric current being inter- 
fered with, auxiliary power should be provided. 

In the design of larger stations or of stations where the cost 
of current is not comparable with other fuel, steam-driven or gas- 
engine-driven installations can be made, but stations of this type 
must be supplied with operators. 

162. Connellsville Pumping Station. Fig. 71 shows a plan 
and section of an automatic electric-driven pumping station designed 
for Connellsville, Pennsylvania. This station consists of a circular 
pit 50 feet in diameter by 30 feet deep, with the top of the pit carried 
up to the natural ground level, which is above extreme high-water 
mark, and with the bottom of the pit 7 feet below the invert of 
the connecting sewer. The pumping equipment consists of two 
7-inch centrifugal pumps run by electric motors and each having 
a capacity of one and one-half million gallons per twenty-four 
hours; and one 10-inch auxiliary pump run by a gas engine and 
having a capacity of three million gallons per twenty-four hours. 
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the suction pit so that the pump pit will be dry at all times and 
pumps can be conveniently reached for inspection or repairs. The 
main suction pit will have an effective capacity of 75,000 gallons 
or a minimum storage of 30 minutes under maximum conditions. 
The motors operating the pumps will be located on the reinforccd- 
concrete operating floor above the pit and directly connected to 
the pumps by vertical steel shafts. Each motor will be automati- 
cally controlled by a float located in the pit and connected to the 
switchboard so that when the sewage rises in the pit to a depth of 
four feet, one pump starts up. If the flow is greater than the 
capacity of this pump, the sewage will continue to rise for another 
foot when the second pump will start up. "When the sewage drops 
in the pit to within two feet of the bottom, the last pump in opera- 
tion is cut off by the float and when it reaches the bottom, the second 
pump is placed out of commission. The auxiliary pump is provided 
to take care of any breakdown in the other machinery and also 
to provide against a failure of the current supply. A small 3-inch 
pump similar to the other electric-driven pumps is provided for 
taking raw water from the river and supplying it for flushing pur- 
poses through a force main to the disposal works. 

163. Ejectors. Figs. 72 and 73 show an installation of Shone 
ejectors and also a sectional detail of one of these ejectors. Ejectors 
like pumping installations, should be set up in duplicate as indicated 
in the illustration, so that there will be a spare unit for use in emer- 
gency. Ejectors are simple in operation as they Live no working 
parts which can become clogged with suspended matter, and when 
operated with compressed air, can be located at a considerable 
distance from the air compressor or air tank. 

As will be noted in Fig. 73, these ejectors consist of a closed 
cast-iron vessel furnished with inlet and outlet connections which 
are controlled by check valves. Gate valves arc also provided, 
but are only used to disconnect one unit for repairs. On top of 
the ejector is placed an automatic valve to which is connected 
the air pipe from the air compressor. This valve controls the 
admission of the compressed air into the ejector and also the exhaust 
of displaced air from the ejector. It is operated by the two cast- 
iron bells hung in reversed positions and linked to each other by 
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the sewage rises in the ejector, the exhaust valve is opened and the 
air valve is closed, the bells being in the lower position. When it 
reaches the top of the ejector, it traps air in the upper bell forcing 
it to rise by buoyancy. The lever connected with the rod' from 
the bells quickly closes the exhaust and opens the compressed-air 
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Fig. 73. Detailed Section of Shone Automatic Ejectors 

connection and the compressed air immediately forces tne sewage 
from the compartment into the discharge pipe. When the sewage 
readies the lower bell, its weight pulls down the control rod, thereby 
reversing the position of the pressure and exhaust valves and allow- 
inir the elector to start again, thfi nropfiss of fillinff. It recmires 
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very little more air pressure to operate this type of ejector than 
the head of water against which it must lift. 

SUMMARY 

164. Sewage=Disposal Method Question of Conditions. It 

will be seen from the outline given of the various methods of sewage 
disposal and the results that can be obtained, that each case must 
be studied and worked out as an individual problem. Dilution 
is feasible under certain conditions, but usually with some treat- 
ment such as screening or disinfection, or a partial removal of the 
suspended matters. Broad irrigation and chemical precipitation, 
which were once popular, are now installed only under exceptional 
conditions on account of the high cost of these methods of treat- 
ment. A non-putrescible effluent with a high percentage of removal 
of the organic matter and bacteria can be obtained by broad irriga- 
tion, but only a partial removal of it can be obtained by chemical 
precipitation. 

1 65. Care of Suspended Matter and Effluent. For the removal 
of suspended matters, mechanical screens, Imhoff tanks, and septic 
tanks arc generally used. Where there is danger of trouble from 
odors, screens or Imhoff tanks are preferable. Where it is neces- 
sary to produce a non-putrescible effluent, a secondary treatment 
must be given the effluent from which the suspended matter has 
been removed, and this is accomplished by biological filters of 
which the sprinkling filters and contact beds are the types gener- 
ally used. Sprinkling filters are preferable to contact beds on 
account of lower cost, but require more head so that in many cases 
they cannot be considered. 

166. Disinfection of Effluent. The effluent from biological 
filters is not free from bacteria and where a removal of pathogenic 
bacteria is required, the effluent must be disinfected. This is 
generally accomplished by chloride of lime or liquid chlorine. Sand 
niters will give a much higher degree of efficiency than the coarse- 
grain biological niters, but on account of high cost are not gener- 
ally used. 

Electrolytic treatment will efficiently disinfect sewage, but 
on account of cost of treatment, it has not been able to compete 
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being conducted on activated sludge, formed by blowing compressed 
air through freshly deposited suspended matters. This process 
appears to liquefy and nitrify the sludge in a, very short period 
of time by accelerating the growth of enormous numbers of small 
worms in the sludge deposits. These experiments indicate a develop- 
ment of a new method of handling the sludge problem, although 
on account of the high cost oi ! operating it is doubtful whether it 
will be as economical as the double-story tank method with separate 
digestion compartment now so generally and successfully used. 

Pumping should be avoided if possible. If it must be used, 
the apparatus must be arranged to avoid clogging and in most small 
installations to be automatic. Where compressed air is available, 
an ejector is the simplest type of pump to use. 

167. Future Conditions. As the population of this country 
increases and new towns spring up, the necessity for purification 
of sewage increases and the time is not far off when even our sea- 
coast cities must adopt partial purification. It is, therefore, of 
vital importance to make the present type of partial treatment 
now installed, whatever it may be, subject to further development 
of a higher degree of purification. 

Finally, too much emphasis cannot be placed on the importance 
of a thorough study of conditions, and of development of a com- 
prehensive scheme to embrace not only present circumstances, 
but future contingencies. 

GARBAGE DISPOSAL 

168. Introduction. The disposal of garbage, like that of 
sewage, has been placed on a scientific basis in recent years only. 
Formerly, it was common practice to dump it into rivers; to bury 
it in waste tracts of land; or to spread it on these tracts, leaving 
it to rot with the resultant stench and nuisance. In recent years, 
many types of incinerators and reduction plants have been devel- 
oped and placed on a successful operating basis. 

169. Composition of Garbage. The term garbage is generally 
applied to the rejected food wastes of a community, but in addition 
includes ashes and household rubbish, as well as street sweepings, 
and the oft'al from slaughter houses and carcasses. The average 
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organic matter, while the balance is miscellaneous material. The 
household wastes consist mainly of paper, rags, metal, glass, bottles, 
and crockery. Paper and rags predominate in the rubbish. It 
has been estimated by Craven that in the New York City rubbish, 
75 per cent is paper and 15.5 per cent rags. 

170. Quantity. The amount of garbage and other waste 
materials to be disposed of obviously differs greatly in different 
communities, depending to a great extent on local conditions. 
From data collected in several cities in America, it is found that 
garbage will vary from 100 to 200 pounds, ashes 300 to 1000 pounds, 
and rubbish from 50 to 100 pounds, per capita per annum. 

171. Disposal. Household garbage has a food value for 
swine, but it is impossible to handle it in a sanitary way on any 
great scale so that only in the case of large public institutions, or 
very small communities, can this method of disposal be used. The 
grease and organic matter also have a commercial value for soap 
and fertilizer; the rubbish can be sorted and sold, but as in the case 
of the garbage, there is no economy in their sale, unless it be carried 
to a considerable extent. The ashes are valuable for filling in 
low tracts of land. 

For towns under 50,000 population, the best method for dis- 
posing of garbage and rubbish is by incineration. For larger cities, 
a reduction in the operating cost can usually be effected by a reduc- 
tion and sorting plant, or by selling it to a reduction company. 

172. Collection. Whatever the method adopted, dealing 
with garbage, it is preferable to collect it separately from the rubbish 
and ashes. This makes the handling much easier, and even where 
all materials are to be disposed of by incineration, permits of more 
efficient charging and operation of the incinerator. The garbage 
must be collected in water-tight carts with air-tight lids and arranged 
for automatic dumping at the point of delivery. The other material 
may be collected in ordinary dump wagons. 

INCINERATORS 

173. Requirements. The essential requirements of a garbage 
incinerator are: (1) economy in operation with freedom from odors; 
and (2) capacity sufficient to take care of the entire garbage supply. 
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of material to be taken care of. It is obvious that to burn garbage 
only will require a design of furnace radically different from that 
used to burn it with rubbish or ashes, or both. Where garbage 
alone is burned, a greater amount of fuel is necessary, while drying 
grates and evaporating pans must be provided to prevent the liquids 
from reaching the main grate bars. After determining the amount 
and character of the garb'age to be burned, the operating periods 
must be determined. A continuous operation is economical from 
the fuel standpoint, but for small plants, it would make the labor 
cost too high, as one man on one shift can easily handle eight tons 
of material. 

174. Design. The design of garbage crematories has been 
developed by a great number of companies, and the patents covering 
the various features are legion. To prevent odors, it has been 
found that a temperature of 1200 F. must be reached in the gases 
in the outlet flues of the plant, and this requirement, together with 
economy of fuel consumption, and permanence of grate bars and 
fire linings, is the controlling feature. A good furnace builder 
could design an incinerator that would avoid the various patents, 
but it is doubtful whether this design would also incorporate all 
of the desired features for economy and permanence. 

It is, therefore, better for the engineer, who is planning to 
install an incinerator, to prepare a general plan and specification 
for the work and to permit the various companies to submit bids 
on their own designs, conforming to the requirements of the general 
plans and specifications. Having received these bids, the engineer 
should carefully study the various features of each design and 
investigate the results that have been obtained in operation with 
particular attention to efficiency and replacement charges. A 
high first cost is in many cases justified by the saving effected in 
maintenance. 

REDUCTION PLANTS 

175. General Conditions. In disposing of the garbage for 
cities of 50,000 population or over, a considerable saving in the 
operating cost can be effected by so reducing the garbage as to 
obtain the fats and fertilizing materials. If the rubbish is collected 
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As before stated, the sorting of rubbish, like the reduction of 
garbage, is not economical unless large quantities are handled. 
The waste must be subdivided into a great many parts which 
requires a large operating forte, as one individual can handle only 
two or three parts. The sorting is usually clone in a large room; 
through the center of this there is a belt conveyor, along which are 
distributed the operating force who pick off from the conveyor the 
various articles to be sorted as they pass. 

The reduction plants are in most cases installed and operated 
by a private company which makes a contract with the city for 
disposing of the garbage. There are, however, several municipal 
reduction plants which have been installed by the cities and oper- 
ated by them successfully. 

176. Columbus Reduction Plant. The garbage reduction 
plant of Columbus, Ohio, is a typical one. It was installed by the 
city in 1910, for the reduction of all of its garbage. The plant con- 
sists of the boiler plant and machine shop, and also digesters, presses, 
grease-separating tanks, percolators, refining and storage tanks, 
drying equipment, screens and evaporators. The garbage is 
reduced to obtain grease, fertilizer, and hides, the last of course, 
being stripped before the carcasses are placed in the reduction plant 
proper. 

The method of operation consists in first draining off the liquids 
from the garbage to tanks; here the grease is separated by gravity 
whence it is pumped to treating tanks. After the grease has been 
removed, the water is pumped to an evaporator and concentrated 
to a syrup to recover the solids in solution. The drained garbage 
discharged into large digesters filled with steam is thoroughly cooked. 
The odors or gases from the digesters are passed through condensers 
and the insoluble gases through deodorizing furnaces. The cooked 
garbage is next subjected to presses which remove the solids from 
the liquids. The liquids are drawn of? to the grease-separating 
room, the solids being carried to a series of driers. The solids are 
then treated in sealed containers with gasoline, which acts as a sol- 
vent and separates what grease has been retained in them. The 
gasoline is removed by means of dry steam; the water, grease, and 
gasoline are separated and returned to their respective storaee 
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from the evaporators so as to absorb all solids contained therein, 
are now dried and sold for fertiliser. 

The operating report for this plant in 1912, showed that an 
average of 60 tons of garbage was treated per day, the total cost 
of operation of the plant $38,500, and the total receipts from the 
products 161,700. As the plant cost $210,000, it is necessary to add 
to the cost of operation $15,500 for interest and sinking fund. This 
leaves a balance of $7,700 profit. The above outlined cost of 
operation does not, however, include the collection of the garbage 
in the city nor its delivery to the disposal works. 
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HYDRAULICS. 



1. Hydraulics is that branch of Mechanics which treats of 
the laws governing the pressure and motion of water. Hydro- 
statics is that particular branch of hydraulics which treats of water 
at rest, and hydrodynamics is that branch which treats of water 
iii motion. 

2. Units of Measure. The unit of length most frequently 
used in hydraulics is the foot. The unit of volume is the cubic 
foot or the United States gallon. The unit of time usually employed 
iu hydraulic formulas is the second, but in many water-supply 
problems the minute, the hour, and the day are also often used. 
The unit of weight is the pound, and that of energy the foot-pound. 

1 II. S. gallon = 231 cubic inches = 0.1337 cubic foot; 
1 cubic foot =-- 7.481 II. S. gallons; 
1.2 II. S. gallons 1 Imperial gallon. 

3. Weight of Water. The weight of distilled water at dif- 
ferent temperatures is given in Tablo No. 1. 

The weight of ordinary water is greater than that of distilled 
water on account of the impurities contained. For ordinary pur- 
poses the weight of a cubic foot of fresh water may bo taken equal to 
62.5 pounds. Sea water will weigh about 64 pounds per cubic foot. 

TABLE NO. 1. 
Weight of Distilled Water. 



Temperature, 
I'':ihrenhi'lt,. 


Weight. Pounds 
per Cubic Foot. 


Temperature, 
Fahrenheit. 


Weight. Pouuds 
per Cubic Foot. 


32 D 


02.42 


140 


61.89 


89.3 


02.424 


100 


81.01 


(iO 


62.37 


180 


00.59 


80 


02.22 


200 


00.14 


100 


02.00 


212 


69.84 


120 


61.72 







As will be seen from this table, water is heaviest at a tempera- 
ture of about 3'J.B" P., or as is commonly stated, about 40 F. 




4. Atmospheric Pressure. As Las already been explained 
in the papers on Elementary Mechanics, the atmosphere every- 
where exerts a pressure upon all objects uniform in every direction, 
and is itself compressed to the same degree. At sea level the 
average pressure of the atmosphere is sufficient to balance a column 
of mercury in a closed tube (a barometer) about 30 inches high, 
which is equivalent to a pressure of 14.7 pounds per square inch. 
A corresponding water barometer would be 34 feet high, the weight 

.of water being much less than that of 
mercury. At points higher than sea 
level the air pressure is less, and hence 
the height to which a mercury or water 
barometer will be raised will be less. 
Since we depend upon air pressure to 
raise water into " suction " pipes it is 
important to know how much this pres- 
sure is when designing such pipes. 

The following table gives, for dif- 
ferent elevations above sea level, the 
pressiire of the atmosphere, expressed, 
first, in pounds per square inch, second, 
in the height of the mercury barometer and, third, in the height 
of the water barometer : 

TABLE NO. 2. 
Atmospheric Pressure at Different Elevations. 



B 



Elevation 
above Sea Level. 
Feet, 


Pressure in 
Pounds per 
Stiuaro Inch. 


Height of 
Mereury 
Barometer. 
Indies. 


Height or 
Water 
Barometer. 
Feet. 





14.7 


30.00 


34.0 


!500 


14.5 


29.47 


83.3 


1,000 


14.2 


28.94 


32.8 


2,000 


13.7 


27.92 


31.6 


4,000 


12.7 


25.98 


29.4 


G,000 


11.8 


24.18 


27.4 


8,000 


11.0 


22.50 


25.5 


19,000 


10.3 


20.98 


23.7 



5. Transmission of Pressure. If AE, Fig. 1, be a tight 
vessel containing water, and a close fitting piston C be heavily 
loaded with a weight P the entire body of water will be subjected 
to a pressure corresponding to the weight P. The water will not 
be compressed into a smaller space as would a gas like air, because 
water is almost incompressible, but whatever pressure is exerted 
by the weight P will be transmitted through the water equally in 
all directions so that tho pressure of the water against the walls of 
the vessel will be tho same per square inch as that of the weight 
P upon the water (neglecting the small effect of the weight of the 
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Fig. 2. 

water in the vessel). Thus if the area of the piston = 10 square 
inches and the weight P = 1,000 pounds, tho pressure per square 
inch will be 100 pounds, and this will be the pressure in every 
part of the liquid and upon the walls of the vessel. Furthermore, 
the pressure of the water upon the walls of the' vessel is perpen- 
dicular to the surface at all points. Tho pressure at a is upwards., 
on the bottom of the vessel it is downwards and on the sides it 
is horizontal. 

As a further illustration of the foregoing principle, let E and 
C, Fig. 2, be two vessels connected by a pipe, and let P be a loaded 
piston exerting a heavy pressure in the small vessel E. In 
accordance with the principle above stated, thia pressure will be 
transmitted equally to tho larger vessel where the water will exert 
the same pressure per square inch upon the vessel and upon any 
piston TV which may bo inserted iu any opening of tho vessel C. 
By making the area of P small and of W large a small load P will 
balance a large load. W. . . . .. 
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If a is the area of the piston P and A that of the piston ~W, 
then the pressure per square inch produced by the weight P will 

P 

be . This will. also be the pressure per square inch on W, and 




Fig. 3. 

hence the weight W which will be sustained will be equal to the 

P 



area A multiplied by the pressure per square inch, 



or 



= A. 

a 



(0 



plate of the press on the left. The pump plunger corresponds to 
the piston P in Fig. 2, and the press to the piston W. By making 
the pump very small and the plunger under the press very large, 
enormous pressures can be exerted even by means of a hand pump. 
The pressure produced is given by formula (1) above. It is to be 
noted that the pressure per square inch on the interior of the appa- 
ratus, the pump, piping and press, is the same at all points. 

Examples. 1. If the area of the pump plunger be 2 sq. 
in. and that of the press 1 sq. ft., what pressure will be exerted by 
the press when the load on the pump is 100 lb.? 

Using equation 1 we have a = 2 sq. in., A 144 sq. in., and 

P = 100 lb., whence "W = 144 X ^~ = 7,200 lb. Ans. 

fi 

2. If a pressure of 10 tons be desired and the area of the 
press plunger be 200 sq. in., and the available pressure on the 
pump plunger be 150 lb., what area must be given to the pump 
plunger ? 

Here W = 10 X 2,000 = 20,000 lb., A = 200 and P = 150. 
Using equation 1 and letting x = desired area, we have 20,000 = 

200 X 150. , . , , 200 X 150 

Solving for x we have x = 






X 

= 1.5 sq. in. Aus. 

6. Pressure Due to the Weight of Water. Let Fig. 4 rep- 
resent a vessel of water. Consider a vertical column of the water 
of height h and a cross-section of one 
square foot. Its volume will be h cubic 
feet and it will weigh 62.5 X h pounds. 
As it is supported entirely by the water 
underneath, it therefore exerts a pressure 
upon that water of 62.5 X A pounds. 
Likewise the pressure at any other point 
in the vessel at a distance h below the 
surface is 62.5 X A pounds per square pjg. 4.. 

foot. Furthermore, since the water exerts 

equal pressures in all directions it follows that the pressure against 
the sides of the vessel at this depth, or against any object im- 
mersed in the water, will also be 62.5 X h pounds per square foot. 






venieutly use the deptli h as a measure of the pressure. When so 
used it is called the pressure head or simply the "head" acting 
on the given surface. For each foot of head the pressure will be 
02.5 pounds per square foot, but in expressing pressure in pounds 
it is customary to use the square inch. A pressure of 02.5 pounds 

62 5 
per square foot being equal toWjor .434 pounds per square 

inch, it follows that one foot of head gives a pressure of .434 
pounds per square inch. Conversely, a pressure of one pound per 

square inch requires a head of -^-757 or 2.304 feet. 



Rule. To convert feet of head to pounds pressure 

multiply lit] .434. To convert pounds (2) 
pressure' to feet of head multiply by 2.304. 

Examples. 1. What will he the pressure per square iuch 
in the vessel of Fig. 5 at a point a, 10 feet below the water surface ? 
Assume the vessel to he round with a diameter of bottom 6 feet 
and of upper part = 2 feet. 

Here the head is 10 feet, and by the above rule the pressure 
per square inch == 10 X .434 = 4.34 pounds. It acts equally in 
all directions and is independent of the shape of the vessel. 

2. What will be the total pressure on the bottom of the 
vessel ? 

3 14 V P> 2 
The area of the bottom in sq. ft. = - ^ - = 28.26 sq. ft. 

The head is 14 feet and hence the pressure per sq. ft. = 14 X 62.5 
= 875 pounds. The total pressure 011 the bottom = 875 X 28.26 
= 24,728 pounds. 

3. What will be the total upward pressure on the portion AJ3 ? 
The area of this portion is the difference between the two 

circles respectively feet and 2 feet in diameter. This is equal to 
0--2X 3.14 



sure, therefore, 8 X 62.5 = 500 pounds per sq. ft. Total upward 
pressure = 500 X 25.12 = 12,500 pounds. 

4. What is the entire weight of water in the vessel ? 



cu. feet. Total volume = 194.G8 en. ft., and weight of water 
194.08 X G2.5 = 12,167 pounds. 

Note that the difference between the downward pressure on 
the bottom and the upward pressure on AB = 12,108 Ibs., which 
is equal to the total weight of the water, or the net pressure of the 
vessel upon its support, if Ave neglect the weight of the vessel itself. 
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J. Pressure of Water upon Plane Areas in General. In 

the preceding articles it hits been shown that the pressure per 
square inch upon any submerged body is equal to .434 h where k 
is the head in feet; furthermore, that this pressure is at right 
angles to the surface of the body. Let Fig. 6 represent a vessel 
of rectangular shape containing water of a depth /;,. The pressure 
on the bottom is then //, X .434 pounds per square inch. If the 
area of the bottom be A ( = lul), then the total pressure on the 
bottom is A X A, X .434 pounds. In this case the pressure is the 
same per square inch at all points of the surface considered. 
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Consider now the pressure on one of the sides, as EC. In 
this case the pressure per square inch is not uniform, varying 
from nothing at B to a maximum at C where it is equal to \ X 
.434 pounds per square inch, the same as on the bottom. At any 
depth h the pressure is Ji X .434 pounds per square inch. This 
variation in pressure is represented in Fig. 6 by the variation in 
length of the arrows acting against BC. From an inspection of 
the figure it is evident that the average length of these arrows is 
equal to one-half the length of the one at the bottom, or in other 
words, the ave.raye pressure per square inch against BC is equal 
to one-half the maximum, or ^ A, X .434,. which is the same as 
the pressure at the center of BC. The total pressure on the entire 
surface is then equal to this average pressure multiplied by the 
total area, or equal to 4- /;., X .434 X h l d. 

If the area in question be a plate B'C' immersed in the water to 
a depth 7< 2 the result is the same, except in this case there is an equal 
pressure oil each side. As before, the pressure on either side of the 
plate is equal to 7/, 2 X .4.34 X (area of submerged portion of plate). 

If the plate be wholly submerged, as BC, Fig. 7, the pres- 
sure per square inch at B will be li^ X .434, and that at will be 
A 2 X .434, and the variation in pressure will be represented by a 
trapezoid of arrows instead of a triangle. The average pressure 

will now be i-^ - which is again the same as the pressure at 

the center of BC. The total pressure will be this average pres- 
sure multiplied by the area of the plate. 

In all the above cases it will be seen that the average pressure 
found is the same as the pressure at the center of the plate. In a 
similar way it can be shown that for plates of any shape the aver- 
age pressure is equal to the pressure at the center of gravity of the 
area, hence the following: 

Rule. The total pressure on a submerged vertical 

plane surface is equal to the pressure 2)er , -. 
unit area at its center of gravity multi- ^ ^ 
plied ly its area. 

Suppose now the plate BC, Fig. 8, be an inclined plate im- 
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that at C is A 2 X .434. The average pressure is again 

X .434, or the pressure at its center, and the total is equal to this 
pressure multiplied by the urea of the plate. Whence the more 
general rule, 

Rule. The total pressure on any submerged plane 
surface is equal to the pressure %>e r WM ' 
area at its center of gravity multiplied (4) 
by its area. Such pressure always acts at 
rigid angles to the surface. 

8. Pressure in a Given Direction. In the above discussion 
we have considered only the total pressure of the water, which 
always acts perpendicular to the surface of the body. In Fig. 9 
let P represent this total pressure on the surface BC, which has a 
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length I and a width d (its area equals Id). Suppose it is desired 
to find the horizontal and vertical components P^ and P v of this 
pressure. Since P is perpendicular to BO the inclination of P 
from the horizontal is the same as that of BO from the vertical. 
Call this angle 6. From Mechanics we have at once, P^ = P cos 
6 and P v = P sin 6 From the foregoing articles we also have 
P = A X .434 X Id, in which A is the depth of the center of 
gravity of BO. Hence we have P u P cos .434 h X cos 6 
X Id, and P T = P sin 6 .434 h X sin X Id. From the figure 
wo see that the area of the vertical projection of the plate BO = 
in X d = I cos 6 X d, and the horizontal projection = n X d = I 
sin 6 X d. Whence we have P u = .434 h X ind and P v = ,434 
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h X nrt. That is, P 3l = .434 h X (vertical projection of plate), and 
P T = .434 // X (horizontal projection of plate). Whence the general 

Rule. TJic horizontal component of the pressure 
on a- plate is equal to the pressure per 
square inch at its center of gravity 'multi- 
plied Ijij the area of its vertical projection, (5) 
and the vertical component of the pressure 
is equal to tl i e pressure ntits center of grav- 
ity multiplied Igits horizontal projection. 

Examples. 1. What will be the horizontal and vertical 
components of the pressures on a plate, EC, as in Fig. 9, which is 
inclined at an angle of 10 to the vertical, the length / of the plate 
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Fig. 10. 



heing 30 in. and the width 10 in., and the center being 2 feet 
below the water surface. 

Here the pressure per sq. in. at the center is that due to a head 
of 2 ft., or is equal to 2 X -434 = .868 Ib. per sq. in. The verti- 
cal projection of the plate is equal to 30 X cos 10 and its hori- 
zontal projection = 30 X sin 10. Cos. 10 = .985 and sin 10 
= .174, hence by rule 5 the required horizontal component .= 
.808 X 30 X .985 X 10 = 250 Ib., and the vertical component 
= .808 X 30 'x .174 X 10 = 45 Ib. Ans. 

2. [Required the horizontal and vertical components of the 
pressures on the three faces of the wedge shown in Fig. 10, the 
length of the wedge perpendicular to the paper being 12 iu. 

Face BC. The depth of the center of EC below the surface 

1 fi 

is evidently 16 in. The pressure per sq. in. at this depth = 
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= 240 sq. in., and its horizontal projection 4 X 12 = 48 sq. 
in., whence the desired components are : Horizontal component 
= 240 X .579 = 13.89 lb., vertical component = 48 X .579 
= 27.8 lb. 

Face BD. The pressures are the same as on BC, the horizon- 
tal component acting towards the left and the vertical component 
acting downwards. The total downward pressure = 2 X 27.8 
' = 55.G lb. 

26 
Face CD. The pressure per sq. in. at this depth = .434 X 

= .940 Ihs. Total upward pressure = 8 X 12 X .940 = 90.2 lb. 
9. Pressure on Curved Surfaces. If we sire dealing with a 
curved surface as DC, Fig. 11, tiie pressure is still at all points 
normal to the surface, but the vary- 
ing direction of the pressures makes 
it difficult to determine readily the 
resultant pressure. The results of 
the preceding article will, however, 
enable us to solve the problem suf- 
ficiently accurate for all purposes. 
Suppose the pressure on each square 




inch be resolved into vertical and Fig. 11. 

horizontal components. Each of 

these components will equal the normal pressure at the center of 
the square inch multiplied by the horizontal or vertical projection 
of the inch of area. Adding all together we find that the total 
horizontal pressure will equal a certain average horizontal pressure 
multiplied by the vertical projection of the entire area, and the 
vertical pressure will equal a certain average vertical pressure mul- 
tiplied by the horizontal projection. It can be shown that the 
average value of the horizontal pressure is equal to the pressure 
at the center of gravity of the vertical projection, but the average 
value of the vertical pressure cannot be readily determined with 
accuracy. It may always be estimated by taking as near as may 
be a pressure corresponding to the average depth of the area below 
the water surface. Where the body is submerged a great distance, 
or is under a great pressure in a closed vessel, the error will be 



IO. 



Bursting Pressure in Pipes and Cylinders. Let BECD, 

Fig. 12, be the cross-section of any pipe of diameter d and 
length I and containing water under a head /;. The figure shows 
the pipe connected to an open vessel with water standing at a 
height It, above the center. This free surface of water may repre- 
sent a reservoir at a height A above the pipe, or the pipe may be 
entirely closed and the pressure head h exerted upon the water by 
means of a force pump or a pumping engine. The pressure per 
square inch at the center of the pipe will be k X .434 pounds. 
The pressure against the pipe BEDO will be perpendicular to 
the surface at all points, and if the diameter is small compared 
to the height /<, this pressure will be practically the same at all 
points and equal to h X .434 pounds per square inch. 

Suppose we wish to find the total hori- 
zontal force acting against the half BDC. 
By the foregoing article we may consider 
the pressure on its vertical projection BO. 
The center of gravity of this vertical pro- 
jection will be at the center of the pipe and 
the pressure per square inch at that point 
will be A X .484. The area of the projec- 
tion BO is equal to d X I. Hence the total 
horizontal pressure against BDC will eqixal 
h X .434 X dl. The pressure against the 
side BEC will be the same, but opposite in 
direction. 

The action of the pressures on BDC and 
BEC tends toburst the pipe at points B and 
C. This is resisted by the stress in the pipe, 

the amount of which at each of these points is one-half the total hori- 
zontal pressure on BDC or BEC, or equal to - li X .434 X dl. 

& 

If we consider a length of pipe of only one inch then I = 1 and 
we have the important formula for the bursting stress in a pipe : 




= 



-- li X .434 X d 



(6) 



in which S = stress per lineal inch of pipe 



h = head of water in feet 
and d diameter of pipe iu inches. 

By expressing the pressure-head in pounds per square inch instead 
of feet head we have 

,-, p<l ,_. 

~ IT { ) 

in which p = pressure per square inch at center of pipe. 

If t = thickness of pipe in inches and s = stress on the metal 
per square inch, then 

I"* 1 /a\ 

w { ) 

For large pipes and low heads the stress at C will be a little 
larger than at B. 

ii. Longitudinal Stress in Closed Pipes and Cylinders. Let 

Fig. 13 represent a side view of a short pipe or cylinder, closed at 

i B IB 
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Fig. 13. Fig. 14. 

the ends like a steam boiler and containing water under a pressure 
p per square inch. Consider the portion to the left of a section 
BC. (See Fig. 14.) The cross. section of the cylinder at BC 
will be a circle of diameter cl on which there will be a stress S 
due to the horizontal water pressure on the end of the cylinder at 
D. This total horizontal pressure niay be found as in the pre- 
ceding article. It is equal to the averago pressure^? multiplied by 
the vertical projection of the area of the end. This projection, 
Fig. 145, is equal to the area of the circle of diameter d, or to 
Hence the total horizontal force is %> X fyrd 3 , and hence 

Total stress = p X 



This stress is distributed entirely around the circumference of the 
cylinder, or over a distance equal to ird. The stress per inch of 
circumference is then equal to 
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o. _ P X 



This is seen to be just one-half of the stress in a circumferential 
direction, as given by formula 7. 

If t equal thickness of cylinder, then the horizontal stress per 
square inch of metal is 

(10) 

Examples 1. What will be the stress per lineal inch in a 
pipe 30 in. in diameter under a water pressure of 40 feet ? 

The pressure per lineal inch is equal to, by equation G, A X 40 
X .434 X 30 = 200.4 Ib. Ans. 

2. If the safe strength of the metal of a pipe in example 1 
is 2,000 Ib. per sq. in., what will be the necessary thickness of 
the pipe wall ? 

The stress per lineal inch is 200.4 11)., and if tho safe stress 
is 2,000 Ib. per sq. in., the necessary thickness will be equal to 
200.4 -+- 2,000 = .130 inch. Ans. 

EXAMPLES FOR PRACTICE. 

1. What is the bursting stress per square inch in a pipe | 
inch thick and 4 feet in diameter under a pressure head of 400 
feet ? 8,330 Ib. Ans. 

2. What is the stress per square inch in a boiler plate 1 inch 
thick, the boiler being 6 feet in diameter working under a pressure 
of 150 Ib. per sq. in. (Use equation 8.) 5,400 Ib. Ans. 

3. What is the horizontal stress per sq. in. in the boiler of 
example 2 ? 2,700 Ib. Ans. 

12. Center of Pressure on Rectangular Areas. In the pre- 
ceding discussion of Arts. 7 and 8 the total pressure was the 
quantity determined. In the case of the plate reaching to the sur- 
face, Fig, 6, the variation in the pressure was represented by a tri- 
angle of forces, and where the plate was wholly submerged, Fig. 7, 
it was represented by a trapezoid. In either case the "center of 
pressure," or the point where the resultant of the pressure forces 

n-/-iiil/-l lira a-n-nlittfl \vjll llrt rmnnQl'tA fltft rwt.AV n-p /rnrriii + n n-p tKa 



two-thirds the distance from the apex to the base, hence, 

The center of pressure against a rectangular 
plate which reaches to the surface^ or pro- /,,\ 
jects above it, is two-thirds the distance from 
the surface to the lower edge of the plate. 

In the case of the wholly submerged plate, with trapezoidal 
pressure diagram BO, Fig. 15, the pressure head at 13 is equal to 
A, and that at C 7/ 2 , which heads will be equal to the heights BD 
and CE of the trapezoid representing the pressures. 

By the method explained in the paper on Strength of Mater- 
ials, Art. 48, we find the center of gravity of the tvapezoid of 
length I to be at a distance from B equal to 



h. 



h 



(12) 



Another form of expression can be obtained by noting that if 
the point A be the intersection of the plaue BO, produced, with 
the surface of the water, the line DE, produced, will also pass 
through A, since a plate AO would have a triangle of pressures 




Fig. 15. 
represented by AEG. Then by proportion we would have 

^ = J^? , or 7i, = 7/ 2 ~. Substituting this value for 7;, in equa- 
A,, Aw J\-\j 

tion 12, and reducing, we have 
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3 AB 



AC 



AC 



(13) 



13. Center of Pressure on Plane Areas of Any Form. The 

center of pressure of irregular plane areas can be found by the 
following rule, the demonstration of which is here omitted. Let 
EC, Fig. 15, represent a plane area of any form, then 

The distance AF from the surface to the 
center of pressure is equal to the moment of 
inertia of the given area, about an axis at A (14) 
divided ly the product of the area times the 
distance from A to its center of gravity. 

Examples. 1. What force S will be required to lift a sluice 
gate BC, Fig. 16, placed on the sloping face of a dam and hinged 
at B 1 The gate is 3 feet wide, 4 feet long from JB to C, and has 
such a slope that the vertical projection BD = 3.5 ft., and the 
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horizontal projection CD = 1.93 ft. The depth of B below the 
surface is 10 ft. 

We will first find the total pressure P against the gate. By 
Art. 7 this will be the pressure per sq. in. at the center multiplied 

by the area. The depth of the center is 10 + -jr -^ ^ ~\~ -<r 

= 11.75 feet. The pressure per sq. ft. = 11.75 X 62.5 = 734 
lb. The total pressure = 734 X 3 X 4 = 8,808 Ib. 



tance irom 



given by rormula la, in -\vnicu \ = w and 

10 



v 2 2 4- 13 5 

= 13.5. We have then a = -3- X 4= X in T . ' = 2.1 feet. 

o J.U ~p J.O.D 

Now taking moments about B we Lave S X 1.93 = P X 2.1 

or S = 8,808 X = 9,590 lb. Ana. 
1. Jo 

2. Find the water pressure on a guto AB, Ing. 17, one foot 
long, when the heads on the two sides are different; also find the 
reactions R, and E 3 of the gate against sills at A and B. 




Fig. 17. 

By Art. 7 the total pressure P t of the water on the left side 
of the 'gate is equal to the pressure at the half depth -g- multiplied 

by its submerged area. Taking here the square foot as the unit 
and letting ^v = weight of a cubic foot of water, the pressure- at a 

depth A is A. X w pounds per square foot, and as the exposed 
2 2 

area is 7t, X 1 the total pressure P, = A X w X ^ = -^h\ X w. 

The center of pressure, or point of application of P,, is ^ below 
the surface (Art. 12). 

In like manner the pressure P- = -- Ji\_ w, and its point of 

& 

application is | /^ below the water surface on that side. 
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The forces P, and P 2 being known, the reaction E, may be 
found by taking momen ts about JB as explained in Mechanics. 
There results the equation 



whence 



T, _ * P, / 



"' ~ 3 rf 

Substituting the values of P, and P 2 above given, we have 



(IS) 




Fig. 18. 

in which all dimensions are to be expressed in feet, and the result 
will be for a gate one foot long. For other lengths the value of 
E, will be proportional to the length. 

3. Find the pressure P on a dam AB, Fig. 18. Let h = 
depth of water against the dam. Consider a length of dam of one 
foot. By Art. 7 the total pressure P is equal to the pressure at 
the half depth multiplied by the area of AB or 

P = -^ X w X (length of AB) X 1. 

The center of pressure, by Art. 12, is two-thirds of the distance 
from A to T-i. 
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The horizontal component of the pressure is, by Art. 8, equal 
to the pressure per square foot at mid-depth multiplied by the 
vertical projection of the face AB, or 

P h = - X w X h X 1 = --Wi 2 (16) 




- J D 

Fig. 19. 
The vertical component is likewise 

P v = * x w X (length ED), 
but we can write BD = A tan d. Hence 



If the (lain is submerged, as shown in Fig. 19, then tlio 
method employed in example 1 of this Article must be used. 

EXAMPLES FOR PRACTICE. 

1. What is the horizontal pressure on a dam ono foot long 
on which the water has a depth of 80 feet ; and where is the cen- 
ter of pressure? 200,000 lb., and 20 ft. 8 in. from the bottom. 

Ans. 

2. What is the vertical component of tbo pressure in ex- 
ample 1 if the face of the dam slopes 1 inch horizontally to 1 

1 2 

foot vertically ? (The horizontal projection = --..-) X 80 = 6 ^ ft.) 

. 1G,G70 lb. Ans. 

3. In Fig. 1'J if /*, = 10 ft., ;/, = 40 ft., AD = 30 ft., and 
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of the pressure P ? The center of gravity of the area is 30 ft. 
deep. Use rule 5. 

Ilor. comp. = 46,875 lb.; Vert. comp. = 15,625 Ib. 

Ans. 

4. How far from A is the center of pressure in example 3 ? 
The length of AE = 31.62 ft. Use equation (12). 18.97 ft. Ana. 

14. Buoyant Effect of Water on Submerged Bodies. If a 
body AB, Fig 20, be submerged, the -water exerts an uplift upon 
it owing to the fact that the pressure upwards on the bottom of 
the body is greater than the pressure downwards on the top. The 
net upward force, or buoyant effect, is exactly equal to the weight 
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of a volume of water equal to that of the body AB. It is plain 
that this must be so, for if AB be replaced by water, the water would 
tend neither to rise nor fall, that is, it would be just supported by 
the surrounding pressures. Hence the following well-known law: 

The weight of a body in water is less than 
its weight in air ly an amount equal to the 
weight of an equal volume of water. 

15. The Specific Gravity of a substance is the ratio of its 
weight to that of an equal volume of water. The specific gravity 
is found by weighing a body in air and then in water. The dif- 
ference is the weight of an equal volume of water. Then if "W 
equals weight in air; and W equals weight in water, then W - 
"W = weight of water displaced, and 

"W 
Specific gravity = w _ w> (l8) 

as explained in Elementary Mechanics. 



EXAMPLES FOR PRACTICE. 

1. If a body weighs 100 lb. in air and 40 lb. in water, what 
is its specific gravity 1 1.67. Ans. 

2. If a body of .6 cu. ft. in volume weighs 75 lb., what 
is its specific gravity, the weight of water being 62.5 lb. per 
cu. ft.? 2.0. Ans. 

3. If a body of 3 cu. ft. in volume has a specific gravity of 
.75, what force is necessary to submerge it ? Here the buoyant 
effect is greater than the weight of the body. 46.9 lb. Ans. 

FLOW OF WATER THROUGH ORIFICES, 

16. Velocity of Flow Through Orifices. If AB, Fig. 21, be 
a vessel containing water of depth A, and C and D are any open 
tubes connected therewith, the water will stand in these tubes at 
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the same height h above the base level AB as in the large vessel, 
and the pressure in the tubes at any given depth is the same as in 
the large vessel at the same depth. If we now make an opening 
at E so that the water will issue in a vertical direction it has been 
experimentally demonstrated that the water will rise very nearly to 
the same level as it will in the tnbes. The discrepancy is due to 
the air resistance and a slight friction at the opening. ^Neglecting 
this discrepancy the velocity of the water at E can be determined 
on the principle that it must be sufficient to cause the water to rise 
the distance A,. In Mechanics it was shown that, neglecting air 
resistance, the velocity a body must have to cause it to rise against 
gravity a distance h l is the same as the velocity acquired by a body 
falling through the same distance. This velocity is given by formula 



(j = acceleration of gravity 

= 32.2 feet per second 

and h height of fall, or the height a body will rise when 
started with a velocity v. 

Applying this to the jet issuing from E we iind that the theo- 
retical velocity of efflux is 



If the orifice be in the side of the vessel, as at F, on the same 
level as E, it is plain that the water will issue with the same force 
as at E, since the pressure is the same. Hence in general: 

The theoretical velocity of cfflitx from an orifice in any 
direction is 

v = l/2pT (ip) 

where // is the pressure head in feet at the orifice. 

In practice the velocity is a little less than that 
given by the formula, the actual velocity being from 
97% to 90% of the theoretical. This ratio of .97 to 
.99 is called the coefficient of velocity. 

17. Use of Orifices for Measuring Water. In 
making use of an orifice for measuring water it is de- 
sirable, for the sake of accuracy, that the orifice be con- 
structed in such a, way that tho water in passing out 
will ton oil the inner edge only. This may be done by 
making the orifice of a very thin plate, or cutting it on 
a bevel so that the water will not come in contact with 
the side, as shown in Fig. 22. To get accurate results 
an orifice should be made of metal, such as brass, and 
fastened to the inside of the tank as in Fig. 22, but in many cases 
sufficiently accurate results can be obtained by cutting a beveled 
hole in the side of a tank. 

To give reliable results the orifice should be located a dis- 
tance from the nearest side or the bottom of the tank not less than 
three times the width of the orifice. The tank or channel should 
also have a cross-section much larger than that of the orifice so 




Fig. 22. 
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that the velocity of the water aa it approaches the orifice will be 
small, otherwise the discharge will be affected by this "Telocity of 
approach". If the cross-section of the tank is as much as twenty 
times that of the orifice this effect is of no consequence. 

18. Discharge Through Small Orifices. When water flows 
through an orifice, such as shown in Fig. 22, the direction of the 
flow at the edges is such as to cause the water vein to contract as 
it issues from the orifice. The area of the contracted vein at its 
smallest section is only 60 to 70 per cent of the full area of the 
orifice, the exact vahie depending upon the size of the orifice, and 
the pressure. Now the discharge through any orifice, pipe, or 
channel is equal to the area of the cross-section of the stream of 
water multiplied by its velocity nt that point. If we measure the 
cross-section in square feet and the velocity in feet per second, then 
the discharge will be expressed in cubic feet per second. In the 
case of the orifice, then, to determine the discharge per second we 
would need to multiply the area of the cross-section of the vein of 
water by its velocity. In Art. 16 it was shown that the actual 
velocity of the jet was about 97 to 99 per cent of the theoretical 
velocity v, which refers to the velocity of the vein at the contracted 
section where the velocity is a maximum. The discharge will then 
be found by multiplying this actual velocity by the actual area at 
the point of contraction. Thus if we take the coefficient of velocity 
as .98 and the coefficient of contraction as .65, the discharge 
would be 

Q = .98 v X .65 A 
where Q = discharge in cubic feet per second 

v theoretical velocity in feet per second by equation 
19, and A = area of orifice in square feet. 
If we substitute for v its value \/2yh we have 
Q = .98 X .65 A 
= .637 A 



The coefficient .637 in this case is called the coefficient of dis- 
charge, and as it varies with different conditions, it is desirable to 
use the more general formula 



in wtncn c = coefficient ot discharge, winch varies in value rrom 
about .66 to .60. This coefficient is the product of the "coefficient 
of velocity" and the " coefficient of contraction." 

TABLE NO. 3. 
Coefficients for Circular Vertical Orifices. 



Head, ; t . 
in Feet. 


Diameter of Orifice In Feet. 


0.02 


0.01 


0.07 


0.10 


0.3 


0.0 


1.0 


0.4 




087 


0.624 


0.618 








0.6 


0.655 


.630 


.618 


.013 


0.601 


0.693 




0.8 


.648 


.626 


.615 


.610 


.601 


.594 


0.590 


1.0 


.744 


.623 


.612 


.608 


.600 


.595 


.591 


1.5 


.037 


.018 


.608 


.605 


.000 


.596 


.693 


2.0 


.632 


.614 


.607 


.604 


.599 


.597 


.595 


2.5 


.029 


.612 


.805 


.603 


.599 


.598 


.696 


3 


.627 


.011 


.604 


.003 


.599 


.598 


.697 


4 


.828 


.BOO 


.608 


.602 


.599 


.597 


.696 


6 


.618 


.607 


.602 


.000 


.598 


.597 


.596 


8 


.614 


.605 


.601 


.600 


.598 


.596 


.596 


10 


.611 


.603 


.599 


.598 


.597 


.590 


.595 


20 


.601 


.599 


.597 


.596 


.590 


.596 


.694 


50 


.590 


.595 


.594 


.594 


.594 


.594 


.693 


100 


.593 


.592 


.592 


.592 


.592 


.592 


.592 



TABLE NO. 4. 
Coefficients for Square Vertical Orifices. 



Head, A, 
ill Feet. 


Side oS the Square in Feet. 


0.02 


0.04 


0.0? 


0.1 


0.3 


0.8 


1.0 


0.4 




0.043 


628 


0.621 








0.6 


0.600 


.030 


.623 


.617 


0.605 


0.598 




0.8 


.652 


.031 


.620 


.615 


.005 


.600 


0.597 


1.0 


.048 


.028 


.618 


.613 


.005 


.601 


.599 


1.5 


.041 


.022 


.614 


.610 


. 005 


.002 


.601 


2.0 


.037 


.019 


.612 


.608 


.005 


.604 


.602 


2.5 


. 034 


.617 


.610 


.607 


.005 


.004 


.602 


3 


.082 


010 


.609 


.007 


.005 


.004 


.603 


4 


.628 


.014 


.608 


.000 


.605 


.603 


.002 





.023 


.012 


.607 


.005 


.004 


.003 


.602 


8 


.039 


.WO 


.000 


.005 


.004 


.608 


.602 


10 


.010 


.008 


.605 


.004 


.003 


.602 


.601 


20 


.COO 


.604 


.602 


.602 


.002 


.601 


.600 


50 


.002 


.601 


.601 


.600 


.000 


.599 


.599 


100 


.599 


.598 


.598 


.598 


.598 


.598 


.598 



Coefficients for Rectangular Orifices 1 Foot Wide. 





Depth o Orifice in Feet. 


Head, h, 




in Feet. 


J25 


.25 


.50 


.76 


1.0 


1.5 


3.0 


.4 


.634 


.633 


.622 










.6 


.633 


.633 


.619 


.614 








.8 


.633 


.633 


.618 


.612 


.608 






1. 


.632 


.632 


.618 


.612 


.606 


.626 




1.5 


.630 


.631 


.618 


.611 


.605 


.626 


.628 


2. 


.629 


,630 


.617 


.611 


.605 


.624 


.630 


2.5 


.628 


.628 


.610 


.611 


.605 


.616 


.627 


3. 


.627 


.027 


.615 


.610 


.605 


.614 


.619 


4. 


.624 


.624 


.614 


.609 


.605 


.612 


.616 


6. 


.615 


.615 


.609 


.604 


.602 


.606 


.610 


8. 


.60!) 


.(>07 


.603 


.602 


.601 


.602 


.604 


10. 


.606 


.603 


.601 


.601 


.601 


.601 


.602 


20. 








.601 


.601 


.601 


.602 



19. Experimental Coefficients of Discharge. Many experi- 
ments have been made on different kinds of orifices to determine 
the value of c, equation 20, so that by means of this formula aud a 
table of coefficients, orifices could readily be iised for measuring 
water. The accompanying tables give these coefficients for cir- 
cular, square, and rectangular orifices in vertical planes, the rect- 
angular orifices all being one foot wide. 

Example 1. What is the discharge from a circular orifice 3 
in. in diameter under a pressure head of 10 feet ? 

By Table No. 3 the coefficient of discharge for an orifice of a 
diameter of .25 ft. and under a head of 10 feet is .597. The area 

of the orifice = _- X 3.14 X .25 2 .= .049 sq.ft. Then by equation 20 

the discharge will be .597 X .049 X 1/2 X 32.2 X 10 = .743 
cu. ft. per. sec. Ans. 

2. What will be the velocity of flow in example 1, the co- 
efficient of velocity being taken equal to .97 ? 

By equation 19 the velocity == .97 1/2 X 32.2 X 10 = 24.6 
ft. per sec. Aus. 

EXAMPLES FOR PRACTICE. 

1. What will be the discharge from an orifice 4 in. square 
under a head of 10 feet ? 2.14 cu. ft. per sec. Ans. 



HYDRAULICS 



2. "What must be the diameter of a circular orifice acting 
under a bead of 25 feet to discharge 1 cu. ft. per sec. ? (Assume 
c = .6 for a trial solution.) 2.7G in. Ang. 

3. A pipe discharges 1.5 cu. ft. per sec. into a tank from 
which the water escapes through an orifice 6 in. square. How 





Pig. 23. Fig. 23&. 

deep will the tank be filled above the orifice when the outflow is 
just equal to the inflow ? 1.53 ft. Ans. 

FLOW OF WATER OVER WEIRS. 

20. General Explanation. The term weir is usually given 
to a notch cut in the side of a tank or reservoir through which 
water may flow and be measured. The notch is usually rectangu- 

lar and may have a width less 

Bthan that of the tank, as shown 
G in Fig. 23, or equal to that of 

A the tank, as in Fig. 23J. Such 

weirs are often used for meas- 
uring the flow of a small stream 
by building a small dam and 
leading all the water through a 
notched plank or timber wall. 
For accurate work weirs should 
be sharp -crested (the "crest" 
is tho lower edge over which, 
pj gi 24. tho water passes) so that the 

water will touch the inner cor- 
ner only as in the case of the standard orifice described in Art. 18. 
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will cause a contraction of the stream laterally, but if made as in 
Fig. 23& the water will pass out parallel to the sides of the tank 
and there will be no lateral, or, as it is called, " end 
contraction". In either case reliable results may be 
obtained by the use of the proper coefficients, but if the 
form of Fig. 23i?/be used, the distance of the notch from 
the side of the tank or channel should be at least three 
times the depth of the water on the weir in order that 
the contraction may be complete. 

The measurement of water flowing over a weir is 
accomplished by merely measuring the depth of the 
water flowing over it. Then knowing this and the 
length of the weir the discharge can he calculated. In 
measuring this depth of water, or "height" of water 
on the weir, as it is commonly called, it is necessary to 
take the level of the water some distance back from 
the weir, as at A, Fig. 24, in order to avoid the effect 
of the curvature of the water surface. The difference 
between the level of the water and that of the weir is 
then the desired height II. The necessary distance 
back from the weir may be taken as 2 or 3 feet for 
small weirs to 8 or 10 feet for large ones. 

A common and accurate way of determining the 
level of the water at A is by means of a submerged 
hook, shown at G, Fig. 24, called a hook gauye, ar- 
ranged to be easily moved vertically along a scale. Fig. 
25 shows such a gauge in detail. The gauge \s set by 
moving it until the hook comes to the surface of the 
water. The scale is then read and the level of the water 
determined. , \ 

21. Formulas' for Discharge. If the weir were a ^j) 

rectangular orifice at a considerable depth below the pjg 25. 
surface its discharge would be given by the formula 

Q = o x b X d Vtyh (21) 

as in equation 20 of Art. 18. In this expression 5 = breadth and 
d = height of orifice, and Ji average depth of orifice below the 
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tturfiuio, or tho avorago pre.Hsuro head. In tho ni.sn of the weir tho 
clop tli (I is tho hoi^ht II, and tho avora<ro prcHHiiro head, //, in nomo- 
tliing IUHB thun II, varying from nothing for tho water ul, Iho HUP- 
fiuio to tlio full valuo .II for tho wator at tho c.ri'Ht. For a CIIHM liko 
thin whoro tho atjuaro root of u (jinuili(.y, //, in taken, (haL varii-H 
from Kc.ro toiifjjivoii vnlno JI, tlio tnwrinji'. viiluo of lliiH Ni|tiiir nml, 

in two-tliirdw tlio Hqiiuro root of llin maximum limit II. Thai 

i) 
IH, for 7i. in tiquaUoii ~() wo may HuliHlitulo .. | ]| ( ^iviujf for Iho 

dinchurgo 
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aliovn wJuit it othonvino would he. Thin is (nkrii accdiinl. <if liy 
cul(!iilatin^ approxiniaicly tho velocity of (lie u-aler in Ilic cluiiiiic! 
of a])|)i'oac,]i at Iho placo when' llin level of llie \valer i:i meamired, 
and dolorminin^ |]u\ hoail // eorrespDiidiiii^ In lhin velocity by llio 
formula 
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and for weirw without end eonlraclion 



.i 3 (24) 
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ity of approach. 

22. Coefficients of Discharge. Tables Nos. 6 and 7 give val- 
ues of the coefficient c for the above formulas for rectangular 
sharp-crested weirs. 

TABLE NO. 6. 
Coefficients for Contracted Weirs. 



Effective 
Heart hi 
Feet, h. 


Length of Weir in Feet, b. 


O.GO 


l 


3 


3 


5 


10 


19 


0.1 
0.15 
0.2 
0.25 
0.3 
0.4 
0.5 
0.6 
0.7 
0.8 
0.9 
1.0 
1.2 
1.4 
1.0 


0.032 
.619 
.611 
.605 
.601 
.595 
.590 
.587 


0.639 
.625 
.618 
.612 
.608 
.601 
.596 
.593 
.590 


0.646 
.634 
.626 
.621 
.616 
.609 
.605 
.601 
.598 
.595 
.592 
.590 
.585 
.580 


0.652 
.638 
.630 
.024 
.619 
.613 
.608 
.605 
.603 
.600 
.598 
.505 
.591 
.587 
.582 


0.053 
.640 

.631 
.626 
.621 
.615 
.011 
.608 
.GOG 
.604 
.603 
.601 
.597 
.594 
.591 


0.655 
.841 
.833 
.628 
.624 
.618 
.815 
.813 
.612 
.611 
.609 
.GOB 
.605 
.602 
.600 


O.G56 
.642 
.634 
.629 
.625 
.620 
.617 
.615 
.614 
.613 
.612 
.011 
.610 
.609 
.607 

























TABLE NO. 7. 
Coefficients, for Weirs without Contractions. 



Effective 



length of Weir in Feet, ft. 



Heart in 
Feet, h. 


10 


10 


7 


5 


4 


3 


a 


0.1 


0.657 


0.658 


0.658 


0.659 








0.15 


.643 


.644 


.645 


.645 


0.047 


0.649 


0.052 


0.2 


.635 


.637 


.637 


.638 


.641 


.042 


.045 


0.25 


.630 


.632 


.633 


.634 


.636 


.638 


.041 


0.3 


.626 


.628 


.629 


.631 


.033 


.636 


.639 


0.4 . 


.621 


.623 


.625 


.628 


.630 


.633 


.030 


0.5 


.619 


.621 


.624 


.627 


.630 


.833 


.037 


0.6 


.618 


.020 


.023 


.627 


.630 


.634 


.038 


0.7 


.618 


.620 


.024 


.628 


.631 


.635 


.040 


0.8 


.618 


.021 


.625 


.629 


.633 


.637 


.043 


0.9 


.619 


.022 


.627 


.631 


.635 


.639 


.645 


1.0 


.019 


.624 


.628 


.633 


.037 


.641 


.648 


1.2 


.620 


.626 


.632 


.636 


.041 


.646 




1.4 


.022 


.629 


.034 


.640 


.644 






1.6 


.623 


.631 


.037 


.642 


.647 







formula for large weirs without end contractions is that derived 
by JUr. James B. Francis from an extensive series of experiments 
on weirs 10 feet long. His formula is 



Q = 3.33 



(25) 



in which the unit of length must bo the foot. This is equivalent 
to the use of a constant value of the coefficient c of equation 22, 
equal to .023. It gives results sufficiently close for most purposes. 
With end contractions tlio length 1> is to be reduced by .1 H for 




Pig. 26. 

one end contracted and by .2 H for both ends contracted. The 
formula is further modified to allow for velocity of approach, but 
where this element enters, use may be made of the other formula. 
24. Submerged Weirs. Where the water on the down- 
stream side of a weir is higher than the crest, as in Fig. 26, the 
discharge is closely given by the formula 



Q = 3.33 



(26) 



where JI is the height of the water on the upper side and n is a 
coefficient depending on the ratio of the head on the lower side, 
IT 1 , to the head IT. The values of are as follows: 



Values of n for Submerged Weirs. 



ff' 
n' 




1.000 
1.000 
1.007 
1.005 
0.996 


if' 

H 


n 


H' 

// 


M 


B> 

H 


n 


.00 
.02 
.05 
.10 
.15 


.20 
.25 
.30 
.35 

.40 

i 


0.985 
0.078 
0.05!) 
0.044 
0.929 


.45 
.50 
.55 
.60 
.05 


0.912 
0.892 
0.871 
0.840 
. 0.819 


.70 
.75 
.80 
.00 
1.00 


0.787 
0.750 
0.703 
0.574 
0.000 



25. Weirs of Irregular Section. In many cases it is desira- 
ble to determine the flow of a stream by measurements taken of 
the height of water flowing over some dam or weir; and, on the 
other hand, in the design of waste-weirs some method of esti- 
mating their capacity is essential. The law of flow over such weirs 

TABLE NO. 9. 
Values of the Coefficient C in the Formula 

Q = O&H' 3 " for irregular weirs. 



Form or Weir. 




0.66 





HeiglH ou Weir ill Feet. 



1.5 



3.51 



3.81 



3.81 



2.0 



3.37 



3.76 



3.68 



3.61 



3.61 



2.5 
3.33 

3.68 
8.71 
3.68 
3.57 



3.0 



3.31 



3.5 



3.29 



8.68 8.70 



8.81 3.90 



3.65 



3.63 



3.72 



8.62 



l.o 



3.28 



3.75 



4.00 



3.80 



1.5 



3.10 



3.8B 



4.06 



3.93 



o . 71 



5.0 



3.14 



3.80 



is very complicated, and the only accurate way of determining the 
constants for any particular case is by means of experiments on a 
section of the same form as the one in question. If this is irapos- 



forms of dams, as determined by experiment. This coefficient is 
to be used in place of the value 3.83 in equation 25. 

It will be noted by comparing Nos. 1 and 3 that the discharge 
falls off considerably by using a flat slope for the back of the dam. 

Evniityles. 1. What will be the discharge of a sharp-crested 
weir 4 ft. long with H = 6 inches, there being contraction at 
both ends ? 

By Table No. 6 the coefficient- may be taken at .610. Then 

g / i \% 

by equation 22, Q = .61 X-Jr X 4 X ]/64.4 X {-j) = 4.6 cu. 

ft. per sec. Ans. 

2. If the channel of approach in example 1 be G feet wide 
by 2J feet deep, what will be the effect of the "velocity of 
approach "? 

Assuming the same discharge as above, the velocity of flow 

4 6 

in this channel will be I-. = .11 ft. per sec. The head h 
b X * 

i? .II 2 

corresponding to this velocity = -r- = ^-p- -. = .0002 ft. Intro- 
r J 2y 64.4 

ducing this value for h in equation 23, it is seen that the additional 
term 1.4 h is too small to be of any practical consequence. 

FLOW OF WATER THROUGH PIPES. 

26. Discharge Through Pipes for Different Velocities. The 

rate of discharge through a pipe is equal to the average velocity of 
the flowing water multiplied by the cross-section of pipe. Veloci- 
ties are usually expressed in feet per second and discharge in cubic 
feet per second or gallons per minute. The diameter of a pipe is 
always given in inches. These differences in units make it 
desirable to have a table at hand giving for a velocity of one foot 
per second the discharge of pipes of various diameters expressed 
both in cubic feet per second and in gallons per mimite. Such a 
table is given below : 



402 
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TABLE NO. 10. 

Discharge of Pipes in Cubic Feet Per Second and in Gallons Per 
Minute for a Velocity of One Foot Per Second. 

(For other velocities multiply'the discharge hero jflveu by the Telocity expressed In feet 

per second.) 





Disclmrge. 


Inches. 


Cubiu Feet Per Sec- 
ond. 


Gallons Per Minute. 


1 


.0055 


2.4 


2 


.0218 


9.8 


3 


.0491 


22.0 


4 


.0873 


80.1 


6 


.1904 


88.1 


8 


.3401 


157 


10 


.5454 


245 


12 


.7854 


.'552 


14 


1.069 


480 


16 


1.396 


627 


20 


2.182 


978 


24 


3 . 142 


1410 


30 


4.909 


2200 


36 


7 . 069 


3158 


42 


9.021 


4317 


48 


12.568 


5839 



EXAMPLES FOR PRACTICE. 

1. What will be the discharge in gallons per minute of a 
6-inch pipe for a velocity of 4.5 feet per sec.? 896 gallons per min. 

Ans. 

2. "What velocity will be required to discharge 1,000,000 gal- 
lons per day through an 8-inch pipe ? 4.4 ft. per sec. Ans. 

3. "What diameter of pipe will be required to discharge 1,000 
gals, per min. at a velocity of 5 feet per sec.? 

An 8-inch pipe will discharge 785 gals, per min. and a 10- 
inch pipe will discharge 1,225 gals, per min. A 10-inch pipe 
would therefore be necessary if no intermediate size is available. 

Ans. 

27. General Principles Governing the Flow of Water 
Through Pipes. Let ABCD, Fig. 27, be any pipe leading from 
a reservoir and having a stop valve at D. Also suppose BZ> and Co 

avA tnlioa n.nnnp.ptnrl wit.li t.lifi nirm a. I: 13 and C a.nfl nnf'n jit t.llft tnn 



From the laws of pressure explained in Art. 6 we know that if the 
valve D be closed so that there will be no motion of the water the 
water will rise in the tubes B5 and Co to the same level as that in 
the reservoir. The pressure at A will be represented by the head 
h t and that at B and C by the heads /t, and A 3 respectively, which 
beads may be greater or less than the head at A according as the 
pipe slopes downwards or upwards from A. 

.Now let the valve at D be opened partly so as to permit the 
water to escape slowly. It will be found that the pressures at 
B and C will immediately decrease and that the water in the tubes 
will fall to some lower levels V and c. This decrease in pressure 




Fig. 27. 



is due to two causes. First, a part of the pressure head has been 
used to give the water some velocity in the pipe, and second, a 
part has been consumed in the friction of the water in passing from 
A to B and C. The portion used in giving the water its velocity 
is the same as the head required to produce a given velocity of 
efflux, v, from an orifice, and is found from the formula v V 2g/i. 
Solving for h we have 



2*7 



(27) 



in which v is the actual velocity of flow in the pipe. 

The pressure head lost in friction is usually much greater 
than that used in velocity and is the most important as well as the 
most difficult part of the problem of determining the flow in pipes. 



given velocity at B ("velocity head") and h t the pressure lost by 
friction between A and B we then have in general 

II = A T + h t (28) 

or from equation 27 TT it 1 , , 

H = % +/ '< ( 39 > 

In the figure, W represents the head II for point B and cc' 
that for point C. Between B and C the loss in head is the d'i/- 
ference between l>l> and cc' and is all due to friction, since the velo- 
city is the same at the two points, the pipe being of uniform size. 

If now we open the valve D farther BO as to give the water a 
higher velocity the level of the water in the tubes iB and cO will 
fall still more, that is, there will be a greater loss of pressure head, 
II, than before. This increase in loss of pressure is due mainly 
to the increased friction loss 7i t caused by the higher velocity, but 
to a small extent also to the increased energy transformed into 
velocity head. 

In any case that part of the head II needed to produce the 

v 2 
velocity v, which is equal to -, can readily be calculated or can 

be obtained from the following table: 

TABLE NO. H. 
Velocity Heads 

7 ^ 

~2g 
Corresponding to Various Values of v. 



V 

feet 
per sou. 


A 

ft. 



ft. per sec. 


h 
ft. 


i 
ft. per Bee. 


A 

ft. 


K 

ft. per sec. 


ft 
ft. 


2.0 


0.06 


4.0 


0.25 


6.0 


0.56 


8.0 


0.99 


2.2 


0.08 


4.2 


0.28 


6.2 


0.60 


8.2 


1.04 


2.4 


0.09 


4.4 


0.30 


6.4 


0.64 


8.4 


1.10 


2.6 


0.10 


4.6 


0.33 


6.6 


0.68 


8.8 


1.15 


2.8 


0.12 


4.8 


0.36 


0.8 


0.72 


8.8 


1 20 


3.0 


0.14 


5.0 


0.39 


7.0 


0.76 


9.0 


1.26 


3 2 


0.16 


5.2 


0.42 


7.2 


0.80 


9.2 


1.31 


3.4 


0.18 


5.4 


0.45 


7.4 


0.85 


9.4 


1.37 


3 6 


0.20 


5.6 


0.49 


7.0 


0.90 


9.6 


1.43 


3.8 


0.22 


5.8 


0.52 


7.8 


0.94 


9.8 


1.49 



3(3 HYDRAULICS 

The usual problem in practice consists in calculating the fric- 
tion loss h t between any two given points in a pipe for a given 
velocity v; or, conversely, to determine the velocity which will 
occur with a given loss of head 7/ f . 

28. Formulas for Friction Loss in Pipes. A great number 
of experiments have been made to determine the friction loss in 
the flow of water through pipes. The results show great variations 
due to many causes, chief of which is the variation in the character 
of the pipe as to material, degree of roughness of the interior, 
diameter, etc. Consequently much less accuracy is possible in the 
estimation of the flow of water through pipes than through orifices 
or over weirs. Theory is of very little assistance here, and the 
only practicable method of calculation is to express by some for- 
mula the approximate law of variation in friction, aud then use 
coefficients as determined from experiments. 

Results of experiments show that the friction loss in a pipe is 
approximately proportional to the length of the pipe and to the 
square of the velocity of the water, and is inversely proportional to 
the cross-section of the pipe divided by its circumference. If 
we let 

Ji t = loss by friction between any two points; 
I = length of pipe between same two points; 
v = velocity of water in pipe; 
r = ratio of cross-section to circumference 
of pipe, called the " hydraulic mean 
radius", 
we then have, according to the above law, 

J. t = ^ X 1- 

v 

where k is some coefficient. 

It is usual to write this formula so as to express directly the 
value of v. By solving for v we have 



Putting C for = , we may write 
Vk J 



"NTT x V^ 

write 
v = \ r- ''- 



to be expressed in feet, and the result will give v in feet per second. 
The above formula may be used for all kinds of pipe by using 
a suitable value of as determined by experiments ou similar 
pipe. For ordinary cast iron pipe the value of C varies from about 
100 for pipes 1 or 2 inches in diameter to 140 or 150 for pipes 
4 or 5 feet in diameter. Various diagrams and fonmilas for C 
have been devised for cast iron pipe, all of which are more or less 
unsatisfactory. Mr. Hamilton Smith Las constructed a diagram 
which is probably as satisfactory as any now in use. This diagram 
is not entirely convenient in fonn, and instead of it we give below 
an extended table giving the actual velocities of flow v for various 
diameters of pipe and various losses of head for a length of 100 
feet for pipes from -| in. to 3 in. in diameter, and for a length of 
1,000 feet for larger pipes. This table is very convenient to use 
in calculations, as the desired velocity or loss of head can be seen 
at a glance. 

TABLE NO. 12. 

Discharge, Friction Head, and Velocity of Flow Through Smooth 
Pipes such as Cast Iron. 





9i-incli Pipe. 


1 -inch Pipe. 


l^-ineliPipi3. 


Discharge, 
^als. per Minute. 


Loss of 
Head, Feet 
per 100 
Fael. 


Velocity, 
Feet per 
Second. 


L.OSS of 
Head, Feet 
per 100 
Feet. 


Velocity, 
Fcot per 
Second. 


Loss nf 
Head, Feet 
per 100 
Feet. 


Velocity, 
Feet per 
Second. 


1 


0.5 


0.72 


0.02 


0.41 






2 


2.0 


1.4 


0.6 


0.82 






3 


1.0 


2.2 


1.1 


1.2 






4 


7.2 


2.9 


1.8 


l.G 






5 


11.0 


3.0 


2.6 


2.0 






6 


15.0 


4.8 


3.6 


2.4 






7 


20.4 


5.1 


4.8 


2.9 






8 


25.5 


5.8 


6.2 


3.3 






9 


32.0 


6.5 


7.7 3.7 






10 


39.0 


7.2 


9.4 i 4.1 


1.1 


1.8 


12 






13.0 i 4.9 


1.6 


2.2 


14 






17.1 i 5.7 


2 2 


2.5 


16 






21.8 


(i.5 


2.8 


2.9 


18 






27.1 


7.3 


: 8.5 


3.3 


20 






33.0 


8.2 


4.3 


3.0 


SO 










9.5 


5.4 


40 










16.0 


7.2 


50 










24.0 


0.1 


60 










34.0 


10.9 


70 










45.0 


12.7 





2-incli Pipe. 


3^-iuch Pipe. 


8-inch Pips. 


Dicharge, 
Gals, per Minute. 


Loss of 
Head, Feet 
per 100 
Feet. 


Velocity, 
Feet per 
Second. 


Loss of 
Head, Feet 
per 100 
Feet. 


Velocity, 
Feet per 
Second. 


"Loss of 
Head, Feet 
per 100 
Feet. 


Velocity, 
Feet per 
Second. 


10 


A 


1.0 


0.1 


0.65 


0.05 


0.45 


20 


1.2 


2.0 


0.4 


1.8 


0.2 


0.90 


30 


2.4 


3.1 


0.8 


1.9 


0.4 


1.4 


40 


4.0 


4.1 


1.4 


2.6 


0.7 


1.8 


50 


6.1 


5.1 


2.1 


8.8 


1.0 


2.3 


60 


8.6 


6.1 


2.9 


8.9 


1.4 


2.7 


70 


11.5 


7.1 


3.9 


4.6 


1.8 


3.2 


80 


14.8 


8.2 


,5.0 


5 2 


2.3 


3.6 


90 


18.4 


9.2 


6.3 


5.9 


2.8 


4.1 


100 


22.2 


10.2 


7.7 


6.5 


8.4 


4.5 


120 






10.8 


7.8 


4.8 


5.4 


HO 






14.8 


9.1 


6.8 


6.3 


160 






18.8 


10.4 


8.0 


7.2 


180 






22.7 


11.8 


9.9 


8.1 


200 






27.5 


18.1 


12.0 


9.0 


230 










18.0 


11.3 


300 










25.0 


13.6 



TABLE NO. 12. Continued. 





4-lnch Pipe. 


6-inch Pipe. 


8-inch Pipe. 


Discharge, 
Gals, per Minute. 


Loss of 
Head, Feet 
per 1,000 
Feet. 


Velocity, 
Feet per 
Second. 


Loss of 
Head, Feet 
per 1,000 
Feet. 


Velocity, 
Feet pel- 
Second. 


Loss of 
Head, Feet 
per 1,000 
Feet. 


Velocity, 
Feet per 
Second. 


50 


2.3 


1.3 










75 


5.2 


1.9 










100 


8.7 


2.5 


1.2 


1.1 






125 


13.1 


3.2 


1.8 


1.4 






150 


18.3 


3.8 


2.5 


1.7 






175 


24.3 


4.5 


3.8 


2.0 






200 


31.0 


5.1 


4.2 


2.3 


1.1 


1.3 


250 


46.5 


6.4 


6.8 


2.8 


1.6 


1.6 


300 


65.0 


7.7 


8.9 


3.4 


2.2 


1.9 


350 






11.9 


4.0 


2.9 


2.2 


400 






15.1 


4.5 


3.7 


2.6 


450 






18.7 


5.1 


4.6 


3.9 


500 






22.7 


5.7 


5.6 


3.2 


600 






31.8 


6.8 


7.9 


3.8 


700 






42.2 


7.9 


10.5 


4.5 


800 






64.0 


9.1 


13.4 


5.1 


900 










16.6 


5.8 


1000 










20.2 


6.4 


1100 










24.1 


7.0 





10-inch Pipe. 


12-inch Pipe. 


16-Inch Pipe. 


Discharge, 
Gals, per Minute. 


TJOSS of 
Head, Feet 
pel- 1,000 
Feet. 


Velocity, 
Feet per 
Second. 


Ijoss of 
Head, Feet 
per 1,000 
Feet. 


Velocity, 
Feet pel- 
Second. 


Loss of 
Hend, Feet 
per 1,000 
Feot. 


Velocity, 
Feet per 
Si'coud. 


200 


.35 


.82 


.14 


.57 






800 


.73 


1.2 


.30 


.85 






400 


1.24 


1.6 


.51 


1.1 






500 


1.87 


2.0 


.78 


1.4 


.18 


.80 


600 


2.6 


2.4 


1.10 


1.7 


.20 


.96 


700 


3.5 


2.9 


1.45 


2.0 


.34 


1.1 


800 


4.4 


8.3 


1.82 


2.3 


.49 


1.8 


900 


5.5 


3.7 


2.3 


2.6 


.54 


1.4 


1000 


G.7 


4.1 


2.8 


2.8 


.60 


1.6 


1100 


8.0 


4.5 


3.3 


8.1 


.78 


1.8 


1200 


9.4 


4.9 


8.9 


3.4 


.92 


1.9 


1300 


10.9 


5.3 


4.5 


3.7 


1.00 


2.1 


1400 


12.6 


5.7 


5.1 


4.0 


1.22 


2.2 


1500 






6.8 


4.2 


1.38 


2.4 


1600 






0.5 


4.5 


1.55 


2.6 


1700 






7.3 


4.8 


1.74 


2.7 


1800 






8.1 


5.1 


1.93 


2.9 


1900 






9.0 


6.4 


2.1 


8.0 


2000 






9.0 


5.7 


2.3 


3.2 


2200 






11.7 


0.2 


2.8 


3.5 


2400 










3.3 


8.8 


2600 










3.8 


4.2 


2800 










4.4 


4.5 


8000 










5.0 


4.8 


3500 








6.6 


5.6 



Examples. 1. "What is the head lost in friction due to the 
flow of 800 gallons per minuto in a 6-inch pipe ? 

From Table No. 12 we see that the friction head in a 6-inch 
pipe for a flow of 800 gals, per min. is 54.0 ft. for each 1,000 ft. 
of pipe. Ans. 

2. What size of pipe will be required to convey 700 gallons 
of water per minute a distance of 8,000 feet with a total loss of 
head of 40 feet ? 

The loss of head per 1,000 ft. is 40 -4- 8 = 5 ft. From the 
table we find that for a discharge of 700 gallons per min. the loss 
of head in an 8-in. pipe is 10.5 ft. per 1,000, and in a 10-in. pipe 
it is 3.5 ft. A 10-in. pipe would then be required if the assumed 
loss is not to be exceeded. Ans. 

3. If a town is supplied with water from an olevated reser- 
voir through a pipe line 15,000 feet long, how high must the 





aMnch Pipe. 


24-incn Pipe. 


30-inch Pipe. 


Discharge, 
Gals, per Minute. 


Loss of 
Head. Feet 
per 1,000 
Feet. 


Velocity, 
Feet per 
Second. 


Loss of 
Head, Fee 
per 1 .000 
Feet. 


Velocity, 
Feet per 
Second. 


Loss f>f 
Head, Fuel 
per 1,000 
Feet. 


Velocity, 
Feut per 
Second. 


1000 


.23 


1.0 


.08 


.71 






1200 


.32 


1.2 


.12 


.85 






1400 


.42 


1.4 


.16 


.99 






1600 


.52 


1.6 


.20 


1.1 






1800 


.64 


1.8 


.25 


1.3 






2000 


.77 


2.0 


.31 


1.4 


.10 


.91 


2200 


.02 


2.2 


.37 


l.C 


.12 


1.00 


2400 


1.08 


2.5 


.43 


1.7 


.14 


1.09 


2600 


1.25 


2 7 


.50 


1.8 


.17 


1.18 


2800 


1.43 


2.'9 


.58 


2.0 


.19 


1.27 


3000 


1.62 


3.1 


.66 


2.1 


.22 


1.36 


3200 


1.82 


3.3 


.74 


2.3 


.24 


1.45 


3400 


2.04 


3.5 


.83 


2.4 


.27 


1.55 


3600 


2.27 


3.7 


.92 


2.5 


.30 


1.64 


3SOO 


2.51 


3.9 


1.02 


2.7 


.33 


1.73 


4000 


2.70 


4.1 


1.12 


2.8 


.36 


1.82 


4500 


3.43 


4.6 


1.30 


3.2 


.46 


2.05 


5000 


4.16 


5.1 


1.C8 


3.5 


.56 


2.27 


5500 


4.96 


5.6 


2.00 


3.9 


.67 


2.50 


0000 


5.80 


Q.I 


2.35 


4.3 


.78 


2.73 


6500 










.90 


2.96 


7000 










1.03 


3.18 


7500 










1.17 


3.41 


8000 










1.32 


3.64 


0000 










1.64 


4.09 


10000 










2.00 


4.55 



reservoir be above the town and what must be the size of the pipe 
line so that the pressure of water in the distributing pipes be not 
less than GO pounds per sq. in., equivalent to 60 X 2.3 138 ft. 
head. The amount of water required is 1,800 gals, per min. 

This problem has several solutions since various sizes of pipe* 
may be assumed and the reservoir placed at the elevation to furnish 
the necessary pressure. An examination of Table No. 12 shows 
that to deliver 1,800 gals, per min. a 12-in. pipe would consume 
in friction 8.1 ft. of head per 1,000 ft., a 16-in. pipe would con- 
sume only 1.03 ft. per 1,000 ft., and a 20-in. pipe only .64 ft. No 
value is given for a 10-in. pipe, but it would evidently be 20 feet 
or more per 1,000, which would give a total loss for 15,000 ft. of 
300 feet, a loss which would ordinarily be impracticable. 



in 121.5 f|. The velocity of flow will be 5.1 ft. per sec. and 
Mm iifccKHiiry velocity head, A v , will be, by Table No. 11, .4 ft. 
The total head :. -. 12.1.5 -|- .4 = 121.9 ft., and the necessary eleva- 
tion of the reKorvoir ~= 138 -|- 121.9 = 259.9 ft. above the town. 

I f a lli-inch pipe be assumed, the friction loss = 1.93 X 15 = 
MS.'.) H., Mm velocity head .1 ft., and the total head = 29 ; ft. 
Klovnl.ion of reservoir 29.0 + 138 = 167 ft. 

If 11 20-inch ]iipe be used, the friction head .64 X 15 = 
'.l.li fl,., Mm velocity head is less than .1 ft. and may be neglected. 
Tim required height of reservoir = 147.6 ft. 

Still hirn-er sixes will give still lower elevations for the reser- 
voir, but it is evident that the reservoir in any case must have an 
elevation nonmwhiit greater than 138 ft. 

From the above results wo see that a 12-in. pipe requires the 
nwrvoir to be at an elevation of 259.9 ft., a 10-in. pipe requires 
mi elevation of 107 Ft., and a 20-in. pipe an elevation of 147.6 ft. 
Tin- proper m/o to UHO would be that size which would give the 
cheaper rounl motion for the pipe and reservoir combined. 

20. The Hydraulic Grade Line. Eeferring again to Fig. 
27, it will be neeii that the drop in pressure between B and C will 
!,' proportional to the lon#h of the pipe from B to 0, and if we 
hum a 1m..' pipe with several open tubes attached to it like JBand 
/(' Mm IcvT'l of the water in them would be lower and lower .as we 

proe, aionn. Mm pipe, the drop being uniform so long as the pipe 

in of Mm name m/.o and Idrnl, the amount of the drop per 1,000 feet 
, )(<in ,,. ,,iven in Table "No. 12. If now a line were drawn from E 

" " Mm point,. A, r-, etc., so that the height of th hue above 
W1)I ,1,1 represent the pressures in it, this line would be 
iu.lic orade line" for the pipe under the given 



, wo 



( 

u ,,,, l( ,o line. U, position will evidently vary wUh die TB loty o 
,: ,,,,w ,n,l will lie a horizontal line when the water ,. st.ll, and 
nhvHVH ,i Hlnifcl,t line for a pipe of uniform eond.t.ous 

' ,. Siphons. 1 f in any case a pipe l.ne n above th h^ 
i v\ 28 the measure in such portion 



sure in excess of the usual atmospheric pressure, lhat portion or 
the pipe EC lying above the grade line is called a siphon. The 
greatest height above the grade line which it is practicable to 
operate a siphon is considerably less than the height of the water 
barometer given iii Art. 4. Evidently since, the velocity of flow, 
and hence the hydraulic grade line, can be varied by varying the 
opening at D, a pipe which may act as a siphon at one time may 
not so act at another. Thus in the figure, if valve D be nearly 
closed so that the flow is reduced and hence also the fractional loss, 



A Horizontal Line 




Fig. 28. 



the grade line will rise to some position such as AE and there will 
be pressure in excess of atmospheric at all points. 

31. Flow Through Special Forms of Pipes. Riveted Pipe. 
The friction loss in riveted pipes depends upon the thickness of 
the plates and tho manner of making the joints. Experiments on 
this class of pipes are not sufficiently numerous to enable any gen- 
eral expression to be formulated, so that in the design of such pipes 
the selection of coefficients must be made by reference to the 
experimental data. In general it is found that the coefficient 0, 
of equation 30, changes little with change in diameter or velocity, 
and in this respect exhibits considerable difference from its vari- 
ation JK cast-iron pipe. For ordinary velocities the value of 0, for 
new pipe appears to range between 100 and 115. A value of 100 
is as great as it is well to use. 

32. Wood Stave Pipe. Few experiments have been made on 
this class of pipe although it has been used quite extensively in 
the "West. The pipe is usually quite smooth and not subject to 
deterioration on the interior, so that its discharging capacity is 
high. For ordinary velocities the value of C, equation 30, may be 
taken at 110. 
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33. Fire Hose. In making provisions for fire protection it 
becomes necessary to estimate the effectiveness of a stream of water 
when led through a givoa length of hose for a given pressure at 
the hydrant, or to find what pressure is required to throw a stream 
a given height or a given distance. The usual size of fire hose is 
24 inches. At the end of the hose is attached a nozzle of a diam- 
eter usually of 1 in., 1J- in., or 1J in., which partly controls the 
amount and pressure of the water discharged. If there were no 
friction in the hose the water could he thrown nearly to n height 
corresponding to the pressure head at the hydrant, but the hose fric- 
tion is very great, and two or three hundred feet of hose will cut 
clown the effective pressure often more than one-half. Evidently 
the more rapid the flow through the hose the greater the friction 
loss, hence if the nozzle is small so that the discharge will be small, 
the effective pressure near the nozzle will be greater than with a 
large nozzle and large discharge. Hence a higher stream can be 
thrown through a small nozzle with a given hydrant pressure and 
length of hose than through a large nozzle, although the stream is 
not so effective in quenching a fire as the larger stream. 

In Table No. 13 are given the necessary data for estimating 
the loss of head and effectiveness of fire streams for various pres- 
sures and for three sizes of nozzles 

In the table, page 44, the pressure given is that at the nozzle 
instead of at the hydrant. To get the latter, it is necessary to add 
to the nozzle pressure the head lost in the hose. The result will 
bo the hydrant pressure, providing nozzle and hydrant are at same 
level. If not, then a correction would need to be made for this 
difference in elevation. The vertical height and horizontal dis- 
tances are to be measured from the nozzle. The heads are given 
in pounds per square inch, which is the customary unit in this 
class of work. To reduce to feet of head multiply pounds pressure 
by 2.3. 

Exatn2)les. 1. What hydrant pressure will be required to 
throw a stream of water 75 feet vertically through a 1^-in. nozzle 
and 800 feet of hose. 

In the table forthel^-in. nozzle we see that for a height of 75 
feet the loss of head per 100 feet of hose is 20 pounds, and the 



TABLE INU. Id. 

Hose and Fire-Stream Data. 



aso of II 


1-inch Smooth Nozzle. 


Ui-luch Smooth Nozzle. 


IM-lnch Smooth Nozzle. 
































ressurp at Nozzle (B 
Play-pipe). 


scharse in Gallons 
per Miuuto. 


l! 

-3~S. 



3 

^1 -< 

^. " 
O *j ai 
$0 

g&K 


ertical Height of jet 
!or Good i-'ire- 
strearas. 


axlnitim Horizontal 
Distance for Good 
Firu-streams. 


xtreme Drops at 
Level of Nozzle. 


ischarge In Gallons 
per Minute. 


3 

a 

l! 

& 

$%% 

feK 


ertical Height of Jet 
for Good Fire- 
streams. 


aximum Horizontal 
Distance for Good 
Fire-streams. 


xtreme Drops at 
Level of Nozzle. 


ischarge in Gallons 
per Minute. 


Ll 

l! 

SS! 

lUw 


ertical Height of Jet 
for Good Fire- 
streams. 


aximum Horizontal 
Distance for Good 
Fire-streams. 


xtreme Drops at 
Level of Nozzle. 


P, 


n 




> 


S 


K 


a 


J 


> 


A 


W 


Q 


hi 


> 


g 


W 


U>. 




Ib. 


ft. 


ft. 


ft. 




Ib. 


ft. 


ft. 


ft. 




Ib. 


ft. 


ft. 


ft. 


20 


182 


5 


85 


37 


77 


168 


8 


3G 


38 


80 


200 


12 


37 


40 


83 


80 


161 


7 


51 


47 


109 


206 


12 


52 


50 


115 


200 


19 


53 


54 


119 


40 


1S6 


10 


64 


55 


IDS 


288 


16 


65 


59 


142 


296 


25 


67 


63 


148 


50 


208 


12 


73 


(11 


152 


260 


20 


75 


06 


162 


331 


81 


77 


70 


169 


60 


m 


15 


79 


fi7 


167 


291 


24 


83 


72 


178 


368 


37 


85 


76 


186 


70 


246 


17 


85 


72 


179 


314 


28 


88 


77 


191 


392 


43 


91 


81 


200 


80 


263 


20 


89 


76 


189 


336 


82 


92 


81 


203 


419 


49 


95 


85 


213 


90 


279 


22 


92 


80 


187 


356 


30 


96 


85 


214 


444 


55 


99 


90 


225 


100 


295 


25 


96 


83 


205 


376 


40 


99 


89 


224 


468 


62 


101 


93 


236 



hydrant pressure will then be 50 + (20 X 3) = 110 pounds per 
square inch. The discharge will be about 206 gallons per minute. 
2. With a hydrant pressure of 100 pounds, what will be the 
discharge through 250 feet of hose with a 1^-in. nozzle, and how high 
can such a stream be thrown with effectiveness? 
I This problem must be solved by trial. In the 

a table for 1^-in. nozzles, we see that for a discharge 
of 269 gallons the nozzle pressure is 40 pounds, 
_23^3 f) and the loss of head per 100 feet oT hose is 25 
I pounds; for a discharge of 331 gallons the nozzle 

" c pressure is 50 pounds, and the loss of head per 
100 feet is 31 pounds, etc. "We have given the 
~^^2. d kead ^ 100 pounds, which must equal the sum of 
the nozzle pressure and the loss in the hose. If 
we try the first value for discharge, Ave have a 
Pig. 29. nozzle pressure of 40 pounds and a total loss in 

the hose of 25 X 2.5 = 62.5 pounds, or a total 
of 40 -\- 62.5 = 102.5 pounds. This being a little more than the 
total available head, it is evident that we have assumed too high a 



s 



discharge. The next lower value, is 25G gallons, giving a nozzle 
pressure of 80 pounds and a total hose loss of 19 X 2.5 or 47.5 
pounds, giving a total of 30 + 47.5 = 77.5 pounds. Evidently 
the correct value is somewhere between 290 and 256, and further 
that it is but very little below the former value. For a total change 
in discharge of 40 gallons we have a change in total head of 102.5 
- 77.5 or 25 pounds. Hence for a change of 2.5 pounds the dis- 
charge will vary about r \ of 40 gallons, or 4 gallons. The discharge 
may then be taken as 292 gallons per minute. The effective height 
will be between G7 feet and 53 feet, but only a little less than the 
former value, say 65 feet. This is as close an estimate as the con- 
ditions of the problem will warrant, since the hose friction is a 
factor that varies greatly according to the character of the Lose. 
34. Minor Losses of Head in Pipes. In most of the following 

v 1 
formulas the quantity ^ occurs. For given values of v this 

quantity can readily be taken from Table Wo. 11. 

Loss of Head at Entrance. This is expressed by the formula 

h = 

where v = velocity in the pipe, and a is the coefficient of discharge. 
For various forms at entrance, as shown in Fig. 29, we have the 
following values : 

Pipe projecting into reservoir, Fig. () .72 .93 

End of pipe flush with reservoir, Fig. (5) .82 .49 

Conical or bell-shaped mouth, Fig. (c) or (d) .93 to .98 .15 to .04 

Loss of Head at Bends. For 90 bends this is equal to 

h = n jg (3 3 ) 

in which n has the following values according to the ratio of the 
radius of the piper to the radius of curvature II : 

4- 1 .2 .3 .4 .5 .6 .7 -.8 . ( J 1.0 

n 13 .14 .16 .21 .29 .44 .66 .98 1.41 1.98 
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EONS of 1 Lead iit> Valves. Veisbach's experiments on small 

tf 
gate-valves gave values for n in the expression h = n g as follows: 

Eatio of height of opening to diameter. f 4- J ^ 
Values of ;/ . .07 .26 .81 21 5.5 17 98 

In applying the above formula v is the velocity in the pipe. 
For a throttle- valve placed at various angles 6 with the axis 
of the pipe, TTeisbach found the following values of n; 

6. . F W 20 30 40 50 60 05 70 
n...2 .52 1.5 3.9 11 33 118 256 750 

Experiments on large gate-valves have been made by Kuich- 
Hng and by J. "W. Smith. The following table gives values of 



the coefficient c in the expression Q = eAvSg/i. In this expres- 
sion A is the area of the opening, h is the head lost in the valve, 
Q is the rate of discharge. 

TABLE NO. 14. 
Coefficients for Large Qate=Valves. 

Ratio of height of opening]. 03 1 2 .3 4 o G 78 

to diameter J 

Ratio of area of opening 1 Q- ^g 23 3(5 43 (JQ 71 1 on 

to total area J ..... . . .oa 

Coefficient c for 24-in. valve 1.7 1.0 .72 .70 .77 .92 1.2 1.8 

Coefficient c for 30-in .valve 1.2 .9 .83 .82 .84 .90 1.05 1.352.1 

Example. If a pump draws water from a pipe projecting 
into a reservoir what will be the loss of head at entrance, the veloc- 
ity of water in the pipe being 6 feet per second 

Using equation 31 of Art. 34 the value of ($ 1) is, for this 

(j 

V* 

case, about .93. The loss of head is then .98 X -TT- which bv Table 

fy(i 

No. 11 = .93 X .56 or .52 feet. Ans. 

If the pipe is flush with the reservoir the loss of head will be 
only .49 X .50, or .27 feet. 

Finally, if the pipe is enlarged to a bell-mouth or conical form 
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FLOW OF WATER IN OPEN CHANNELS. 

35. General Formula. Where water flows in an open chan- 
nel like a ditch, or a concrete, brick or tile seM'er flowing less than 
full, the inclination of such channel is what furnishes the necessary 
fall or head to the water for overcoming friction. In' this case 
there is no pressure at any point, and the loss of head from point 
to point will be the difference in level of the water surface between 
the given points. This difference in level, or head, after the How 
has become steady is equal to the loss of head due to friction in 
the same distance. 

The frictional loss in open channels is expressed by the same 
general formula as that used for pipes in Art. 28. It is 



(33) 

in which as before 

v = velocity in feet per second, 

c = a coefficient, 

r = hydraulic mean radius = the cross-section of the actual 
stream of water divided by that part of the perim- 
eter that is underwater (" wetted perimeter "). 

s slope of channel, or ratio of fall to length = -j- 

L 

For open channels the value of c varies much more than for pipes, 
as the nature of the channel varies more. Thus the channel may 
be a smooth' tile sewer where c may be 100 or more, which is about 
the same as for iron pipe; or the channel may be a rough natural 
water-course for which the value of c will be only 30 or 40. Esti- 
mates of flow in very rough channels are obviously subject to great 
uncertainties, but for sewers and open masonry drains or conduits, 
estimates may be quite closely made, as the values of c have been 
quite well determined. 

For convenience the value of c has been expressed in a for- 
mula, called Kutter's formula, in which the condition of the chan- 
nel is taken account of by a special coefficient n, called the coeffi- 

fianf nf rmiirliripKB This fni'mnlji. fnr orrlinflTV f'n.RHR 1H 



==: 



(34) 



in which r = hydraulic rueau radius in feet, and n coefficient 
of roughness, varying from a value of ahout .009 for smooth plank 
to .030 for natural channels full of stone, etc. 

The following are the values of n usually assumed for the 
various surfaces mentioned: n 

Channels of well-planed timber 009 

" " neat cement or of very smooth pipe 010 

" '' unplaned timber or ordinary pipe 012 

'* !i smooth ashlar masonry or brickwork 013 

>' " ordinary brickwork 015 

" " rubble masonry 017 

" in earth free from obstructions 020 to .025 

" with detritus or aquatic plants 030 

After selecting the value of , the value of a can readily be 

obtained from Table No. 15. 

TABLE NO. IS. 
Values of c in Kutter's Formula, for Various Values of n. 



T in Feet. 


Values of n. 




.000 


.010 


.011 


.012 


.013 


.015 


.017 


.020 


.025 


.030 


.1 


108 


94 


83 


73 


05 


53 


45 


35 


20 


20 


.3 


12!) 


113 


100 


89 


80 


66 


56 


45 


31 


26 


.8 


142 


124 


III 


09 


90 


75 


63 


52 


38 


30 


..( 


150 


133 


118 


106 


90 


80 


69 


56 


42 


31 


.5 


157 


180 


124 


111 


101 


85 


73 


60 


15 


36 


.6 


102 


143 


128 


116 


105 


89 


70 


03 


18 


38 


7 


166 


147 


133 


110 


109 


92 


79 


05 


fiO 


40 


.8 


170 


151 


135 


123 


112 


95 


83 


08 


52 


43 


.9 


173 


15 1 


138 


125 


114 


97 


84 


70 


51 


43 


1.0 


175 


156 


140 


127 


116 


99 


86 


71 


55 


46 


I ."i 


180 


100 


145 


131 


120 


103 


89 


74 


58 


47 


1.4 


181 


Ilil 


118 


135 


124 


106 


92 


77 


60 


40 


1.6 


187 


107 


151 


187 


120 


108 


94 


79 


62 


51 


1.8 


ISO 


169 


153 


140 


129 


110 


!)7 


81 


04 


53 


2.0 


191 


173 


155 


143 


130 


112 


98 


83 


05 


54 


2.5 


190 


176 


160 


146 


135 


116 


02 


86 


09 


57 


8.0 


109 


179 


163 


149 


138 


119 


105 


89 


71 


50 


3.5 


202 


183 


106 


152 


140 


122 


107 


91 


73 


61 


4.0 


204 


184 


108 


154 


143 


121 


110 


93 


75 


63 


4 5 


206 


180 


170 


156 


144 


12G 


111 


95 


77 


til 


5.0 


308 


188 


173 


158 


HO 


127 


113 


97 


78 


68 
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36. The Hydraulic Mean Radius r. As before explained, this 
is a name given to the quotient found by dividing the actual cross- 
section of a stream of water by the " wetted perimeter," or tbat 
part of the perimeter of the cross-section of the channel tbat IB 
under water. In the case of a pipe flowing full, of diameter d, the 
cross-section is *pr<JP and the perimeter is wd, hence the value of , 
r is \Tr(P -r- trd = ^d. For a pipe flowing half fnll it ia, simi- 
larly, \trd? -f- \ird> or ^d, the same as when flowing full. "\VTien 
less than half full the cross-section of the stream falls off more 
rapidly than the wetted perimeter, so that the value of v decreases. 
Hence we see from equation 33 that the velocity also falls off. 

For any given form of channel filled to a given point the value 
of r can readily be found by plotting the cross -section to a large 
scale and measuring the area and the wetted perimeter. 

Example. What will be the velocity and discharge of water 
flowing in a concrete channel 4 ft. wide and 3 ft. deep and having 
a slope of 1 ft. per 1,000 ft. ? 

Equation 33 must be used. We will iirst get the values of r 
and s. The value of r is equal, to the cross-section of the stream o 

3X4- 
water divided by the wetted perimeter = 5- = 1.2 ft. 

The slope s = - = .001. The value of a is to be obtained 

j- +\J\J\J 

from Table No. 15, n being taken at .013, say, the same as for 
brickwork. Forra = .013 and r = 1.2 Table Ko. 15 gives G = 120. 
Substituting then in equation 83 we have v 120 X 1/1.2 X .001 
= 4.16 ft. per sec. The discharge will be 4.16 X 4 X 3 = 49.92 
cu. ft. per sec. Ans. 

37. Flow Through Ordinary Sewers. Sewers are usually 
constructed of vitrified earthen pipe or of brick or concrete. For 
the former material the value of n in equation 34 is usually taken at 
.013, and for brick and concrete about .015. If the concrete is 
smoothly finished n may be taken at .013. 

The following Table Is r o. 16 gives the velocities and discharges 
for circular sewers flowing full. For sewers flowing half full the 
velocity will be the same and the discharge one-half of the given 
values. 



TABLE NO. 16. 
Velocity and Discharge for Pipe Sewers (n = ,or3) ; 

Velocity in Feet per Second (V) ; Discharge in Cubic Feet 
Per Second (Q). 

(For n = .011 add 20 per cent.) 
(For n = .015 subtract 16 per cent.) 



Fall ol 


4-inch. 


6-inch. 


8-inch. 


10-inch. 


12-inch. 


15-inch. 


18-inch. 


Sewer. 
















In Feet 
per 
100 ft. 


V 


Q 


V 


Q 


V 


Q 


V 


Q 


V 


Q 


V 


Q 


V 


Q 


10. 
5. 
4. 
3. 
2. 
I'. 
.8 
.6 


5.75 
4.00 
3.03 
3.15 
2.57 
1.82 
1.61 
1.88 


.50 
.35 
.32 
.27 
, .23 
.16 
.14 
.12 


7.89 
5.64 
5.05 
4.25 
8.56 
2.52 
2 25 
1.95 
1 69 


1.57 
1.11 
.99 
.83 
.70 
.49 
.44 
.38 
.31 


10.04 
7.09 
6.34 
5.49 
4.48 
3. 17 
2.83 
2.45 
2.00 


3.50 
8.48 
2.21 
1.92 
1.66 
1.11 
.99 
.86 
.69 


11.94 
8.43 
7.54 
6.53 
5.33 
3 77 
8.87 
2.93 
8.38 


6.51 
4.60 
4.11 
8.56 
3.91 

a. 06 

1.84 
1.59 
1.80 


13.73 
9.70 
8.65 
7.51 
6.13 
4.83 
8.87 
8.35 
3.74 


10.78 
7.63 
0.80 
5.90 
4.83 
3.40 
8.04 
2.04 
3.15 


16.24 
11.48 
10.26 
8.89 
7.25 
5.13 
4.59 
8.97 
3.24 


19.93 
14.08 
12.59 
10.91 
8.90 
6.80 
5.63 
4.89 
8.97 


18.59 
13.18 
11.74 
10.17 
8.80 
5.87 
5.25 
4.55 
8.70 


32.86 
23.23 
30.73 
17.97 
14.67 
10.88 
9.28 
8.04 
6.55 












1.40 


.49 


1.67 


.01 


1.91 


3.51 


2.27 


2.79 


a. eo 


4.60 
















1.17 


.64 


1.85 


1.06 


1.60 


1.96 


1.83 


3.24 
























1.51 


1.86 


1.78 


06 




























1.63 


2.88 


.07 


























1.53 


2.69 



TABLE NO. 16. Continued. 



Fall of 


20-lncli. 


32-inch. 


34-inch. 


30-Inch. 


83-incli. 


86-inch, 


Sewer, in 














Feet per 


























100 It. 


V 


Q 


V 


Q 


V 


Q 


V 





V 


Q 


V 


Q 


10. 


20.08 


43.8 


21.51 


56.8 


23.91 


72.0 


28.84 


131.7 


28.69 


170.3 


30.46 


315.3 


5. 




80 9 


15.20 


40.1 


16.19 


50.9 


18.97 


93.1 


20.27 


120.4 


31.54 


153.3 


4'. 


if. 69 


27.7 


13.59 


35.9 


14.47 


45.5 


16.96 


83.3 


18.13 


107.7 


19.26 


186.5 


3, 


10.98 


24.0 


11.77 


81.1 


13.53 


89.4 


14.69 


72.1 


16.70 


93.6 


16.68 


118.0 


2. 


S.97 


19.6 


9.61 


25.4 


10.23 


32.2 


11.99 


68.9 


12.83 


76 .'1 


13.62 


96.3 


1. 


6 34 


18.8 


C.79 


17.9 


7.24 


23.3 


8.48 


41.6 


9.06 


53.8 


9.63 


68.1 


.8 


6.67 


12.4 


6.07 


16.0 


6.47 


SO. 3 


7.58 


37.2 


8.11 


48.1 


8.61 


60.9 





4.91 


10.7 


6.26 


13.9 


6.60 


19.6 


6.57 


82.2 


7.03 


41.7 


7.46 


53.7 


.4 


4.00 


8.7 


4.29 


11.8 


4.50 


14.3 


5.35 


26.8 


5.72 


34.0 


6.08 


43.0 


.2 


2.81 


6.1 


8.01 


7.9 


8.21 


10.1 


3.76 


18.5 


4.03 


23.9 


4.38 


30.3 


.1 


1.08 


4.3 


S.13 


-5.6 


2.26 


7.1 


2.66 


18.0 


a. 84 


16.9 


3.02 


21.3 


09 


1.87 


4.1 


2.01 


5.8 


2.14 


6.7 


2.51 


12.3 


8.69 


16.0 


2.86 


30.3 


.08 


1.70 


8.8 


1.89 


5.0 


3.02 


6.8 


3.87 


11.6 


2.53 


15.0 


3.69 


19.0 


.07 


1.64 


3.6 


1.76 


4.8 


1.88 


5.9 


2.30 


10.8 


2.36 


14.0 


3.51 


17.7 


08 


1.61 


3,3 


1.63 


4.3 


1.73 


5.4 


2.04 


10.0 


2.18 


12.9 


2.32 


16.4 


.05 






1.48 


8.0 


1.58 


5.0 


1.86 


9.1 


1.99 


11.8 


2.11 


14.9 


04 






1,32 


3.5 


1.40 


4.4 


1.65 


8.1 


1.77 


10.5 


1.88 


13.8 


'.03 










1.20 


3.8 


1.40 


6.9 


1.52 


9.0 


1.63 


11.4 


02 










0.96 


3.1 


1.13 


5.6 


1.22 


7.2 


1.30 


9.2 



Velocity and Discharge for Brick and Concrete Sewers (n=.ois); 

Velocity in Feet per Second (F); Discharge in Cubic Feet 

Per Second (Q). 



(For = .013 add 18 per cent.) 
(For H = .017 sulitraut 13 per cent.) 



Fall of 


33-iuch. 


30-lneh. 


42-:noli. 


4-foot. 


Sower, in 










If eel per 


















100ft. 


V 


Q 


V 


Q 


V 


Q 


V 


Q 


6 


17.17 


102.0 


18.27 


129.2 


20.37 


100.1 


23.30 


281.1 


.1 


15. SO 


ui. a 


10.34 


115. 6 


18.21 


175.3 


20.00 


251.3 


.3 


13.80 


79.0 


14. 15 


100.0 


16.77 


151.8 


IS. 31 


217.8 


.tt 


10 85 


64.5 


11.65 


81.7 


12.88 


123. 


14.13 


177.6 


.1 


7.08 


45.0 


8.10 


57. 7 


8.90 


87.0 


9.99 


125.6 


.8 


6.80 


40.7 


7.30 


51. C 


8.14 


78.3 


8.93 


112.3 


.6 


6.94 


35.2 


C.32 


44.6 


7.04 


07.8 


7.78 


07.2 


.4 


4.84 


28.8 


5.15 


30.4 


5.75 


54.0 


0.31 


79.8 


.2 


3.41 


20.3 


S.63 


25.7 


4.05 


39.0 


4.45 


55.9 


.1 


2.40 


14.3 


2.S2 


18.1 


2.85 


27.5 


3.13 


39.4 


.09 


2.27 


13.6 


B.42 


17.1 


B.70 


20.0 


2.97 


37.3 


.08 


2.14 


12.7 


2.28 


10.1 


2.05 


24.5 


2.80 


35.2 


.or 


2.00 


11.9 


2.13 


15.0 


2.38 


22.9 


2 01 


32.9 


.08 


1.85 


11. 


1.87 


13.9 


2.20 


31.1 


2.42 


30.4 


.05 


1.68 


10.0 


1.79 


12.0 


1.05 


18.8 


2.20 


Z7.6 


.04 


1.40 


8.9 


1.69 


11.3 


1.78 


17.1 


1.90 


24.6 


.03 


1.28 


7 (i 


1.37 


9.7 


1.53 


14 7 


1.08 


21.2 


M 










1.23 


11.9 


1.30 


17.1 


15 














1.16 


14.6 



TABLE NO. 17. Continued. 



FalV of 


5-foot. 


G-foot. 


8-foot. 


10-foot. 


Sewer, In 










Feet per 


















100ft. 


V 


Q 


V 


Q 


V 


Q 


V 


Q 


5. 


26.05 


512 














4. 


23.30 


457 


28.34 


745 










3. 


20.17 


890 


22. Rl 


045 










2. 


16.47 


323 


18. OS 


537 


22.53 


1133 


28.03 


S045 


1. 


11. 6} 


228 


13.17 


372 


15.93 


801 


18.41 


1446 


.6 


10.41 


204 


11.78 


833 


14.25 


7I 


10.40 


1203 


.8 


9.01 


177 


10.19 


388 


12.33 


620 


14.25 


11 W 


.4 


7.36 


144 


8.3S 


S35 


10.07 


50U 


11.03 


014 


.2 


5.19 


102 


5.87 


16S 


7.10 


357 


8.21 


645 


.1 


3.00 


72 


4.14 


117 


5.02 


252 


5.81 


45H 


.09 


3.17 


SB 


3.92 


111 


4.70 


san 


5.51 


433 


.08 


3.27 


64 


3.70 


105 


4.49 


330 


5.19 


408 


.07 


3.05 


00 


8.40 


118 


4.20 


211 


4.86 


382 


.00 


2.82 


55 


3.20 


00 


8.88 


105 


4.50 


1153 


.05 


2.57 


50 


2.92 


83 


3.S1 


178 


4.10 


322 


.04 


2.29 


45 


2.60 


74 


3.16 


159 


3.00 


288 


.03 


1.97 


39 


2.21 


03 


2.73 


137 


SI. 17 


249 


.02 


1.60 


31 


1.82 


61 


2 23 


112 


2.58 


203 


.015 


1.37 


27 


1.50 


41 


K03 


97 


3.23 


175 


.012 






1.39 


30 


1.70 


80 


1.99 


156 


.010 










1.55 


78 


1.81 


143 


.0095 










1.25 


03 


1.77 


139 


.0090 














1.73 


135 



38. General Methods. For measuring the flow of a small 
stream the best method is by the use of a weir constructed of plank 
and built into a temporary dam of earth. Such weirs can readily 
be used for streams up to 3 or 4 feet in depth and 40 or 50 feet 
wide, although streams normally of such size would have flood 
flows many times greater and which could not be so measured. 
"Where a dam already exists in a stream, observations of the flow 
over such a dam will give fairly good results when the coefficient 
of discharge is carefully selected as noted in Art. 25. 

Where a weir cannot be used, then the flow must be measured 
by actually determining the mean velocity of the flow at a given 



/ 2345678 




Pig. 30. 

section and the area of such cross-section, then the discharo-e will 
be equal to the product of these quantities. 

39. Variations in Velocity. Owing to the disturbing effect 
of the bottom and sides of a channel, the velocity of the water will 
not be the same at all points in a given cross-section. In general 
the velocity will be greater near the center of a stream than near 
the edges, and will be greater where the water is deep than where 
it is shallow. Thus if Fig. 80a represents the cross-section of a 
stream, the velocity of flow along the surface will vary in some 
such way as is represented in Fig. I, being greatest near the deep- 
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est parts and very small near the banks. Likewise if we consider 
the velocities along the vertical section 2 they will vary somewhat 
as shown in Fig. <?, and at section 6 they will be as shown in Fig. d. 
In both Figs, d and o the maximum velocity is shown to be a little 
below the surface. This is usually the case, although it depends 
somewhat on the effect of the wind. 

From these statements it will be seen that there are great vari- 
ations in tho velocity through out the cross-section, and therefore the 
determination of the average velocity is not readily accomplished. 

Instead of trying to get the average velocity through the 
entire cross-section, it is usual to divide tho section of the stream 
into several vertical strips as shown in Fjg. a. Then got the aver- 
age velocity and discharge of each strip separately. In doing this 
a place should be selected where the flow is as uniform and the 
channel as regular as possible. In case floats are used to get 
velocities, as described later, it is necessary to establish two sec- 
tions 100 feet apart or more, between which points the velocities 
are measured. In either case careful soundings must be taken and 
an accurate plot made of the cross-section, and the area of each 
division a,, 2 , etc., determined. The divisions of the section may 
be marked by knots or tags on a rope stretched across the channel. 
The sections having been divided off, it remains to determine the 
average velocity in each. 

40, Use of the Current Meter. The most accurate method 
of finding the velocity is by means of the current meter, one form 
of which is illustrated in Fig. 31. 

The essential part of the current meter consists in the series 
of cups mounted on a wheel with vertical axis shown at the left of 
the vertical rod. This wheel being submerged, is rotated by the 
current, and the number of revolutions is recorded by an electrical 
device which may be held in a boat or on shore. The long vane 
attached to the wheel is to keep the meter always parallel with the 
current. A heavy weight is attached to tho bottom of the rod to 
keep the meter steady, the whole apparatus being suspended by 
means of a rope from a boat or bridge. The number of revolutions 
per minute of the wheel being known, the velocity of the water at 
the wheel is calculated by multiplying by a coefficient determined 



by getting me velocity along trie center 01 tne strip at several ait- 
ferent depths and taking the average, or by moving the meter 
slowly from top to bottom and then back to the top and taking a 
single reading. "Whichever M'ay determined the resulting velocity 
multiplied by the area of the strip in question equals the discharge 
of that strip. Then the total discharge equals the sum of the dis- 
charges of all the strips. 

The coefficient to use in calculating actual water velocities 
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AND ROD 



Pig. 31. 

from meter readings is determined by a "rating" of the meter. 
This rating is doue by moving the meter at various known veloci- 
ties through still water in a reservoir, pond, or canal. Then know- 
ing the velocity of the meter through the water and its readings, a 
rating curve or table. of coefficients can be worked out. 

4i. Use of Floats. Yery often a meter is not at hand, and 
a less accurate method must be employed. That most often used 
is by means of floats. These are of three kinds swf ace floats, 
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subsurface floats, and rod floats. The best fonn ia the rod float. 

The rod float is a rod of wood/ or n tube of tin, which is 
weighted at one end so that it will float in an upright position and 
as near to the bottom of the stream as practicable. The float is 
then placed in the stream at the desired point, and far enough up 
stream from the upper of two measured cross-sections so that it 
will acquire the same velocity as the water by the time it reaches 
such section. The time of its passage from the upper to the lower 
section is then observed and its velocity deduced therefrom. In 
this way observations are made for each of the vertical strips in 
which the stream section is divided. The average velocity of each 
strip is taken equal to that of the rod itself. 

The surface float may be made of any convenient form which 
will be readily seen from the point of observation. Its use will 
give only the surface velocities of the several strips and not the 
desired average velocities. To get the average velocity, we may 
use the approximate formula, 

Average velocity = .9 X surface velocity (35) 

whence the discharge of the several strips can be calculated as 
before. This method is not so accurate as the use of rod floats and 
is not to be recommended except for very rough determinations. 
It is much influenced by the wind, and observations should, if pos- 
sible, be made on still days. 

Sometimes a very rough determination is desired from one or 
two measurements of velocity. If the surface velocity is measured 
at a point where it is a maximum (near the center of the stream), 
then the average velocity for the entire stream may be taken at 
about -j&j- of the measured velocity, although the exact value of this 
coefficient will vary between quite wide limits. The discharge then 
equals the total cross-section multiplied by the average velocity. 

The sub-surface float consists of a submerged body a little 
heavier than water that is attached by means of a fine cord to a sur- 
face float of much smaller size. The sub-surface float can be ad- 
justed to float at any desired depth. By setting it at mean depth 
the observed velocity will be approximately the average velocity of 
the vertical strip. The use of such floats is not looked upon with 



REVIEW QUESTIONS 

ON THE SUBJECT OF 

WATER SUPPLY 

PARTI 



1. How does the use of water vary month by month and 
clay by day? 

2. How do surface and ground waters compare generally 
as to quality? 

3. What is a fair amount of water consumption per capita 
for various purposes? 

4. If rain is falling at the rate of 4 inches per hour and the 
run-off is one-half as fast, what will be tho flow in cubic feet per 
second from a drainage area of 10 square miles? 

5. If the least annual run-off of a drainage area of 10 square 
miles be equal to 8 inches in depth, how many people will this 
provide for if the consumption averages 100 gallons per head pen- 
day, assuming there is storage capacity sufficient to utilize all 
the run-off for the year? 

6. What storage capacity will be required in the above case, 
if all the 8 inches runs into the reservoir in 5 months, leaving 7 
months' demand to be met from the reservoir? 

7. What conditions make it possible to secure artesian wells? 

8. In what sort of material are we likely to find the most 
ground water available? 

9. About what rate of consumption for fire purposes would 
be expected in a city of 25,000 inhabitants? 

]Q. What causes the occurrence of springs? 

11. What causes water to flow through the ground? 

12. What are the most important uses of a public water 
supply? 

13. What are the advantages and disadvantages of timbor 
dams? 

14. What considerations determine the location of lake 



REVIEW QUESTIONS 

ON THE SUBJECT OF 

WATER SUPPLY 

PART II 



1. Calculate the necessary thickness of a cast-iron pipe to 
carry a water pressure of 175 Ib. per sq. in. pipe 12 in. in diameter. 

2. If cast-iron pipe costs S30.00 per ton, what will be the 
cost of one mile of S-in. pipe designed for a 250 ft. head? 

3. Under what conditions are masonry conduits the most 
suitable forms of conduit for carrying water? 

4. Compare the masonry conduit with iron pipe in regard 
to cost, durability, and the conditions under which they arc the 
best form of construction. 

5. When may conduits of vitrified clay pipe be used to 
advantage? 

0. What is the function of a distributing reservoir? 

7. Under what conditions is it desirable to employ reser- 
voirs of earth; of masonry; of steel in the form of tanks or towers? 

S. What capacity must a tank have to store water sufficient 
for one hour's fire use at a reasonable maximum rate in a town 
of 8,000 inhabitants? 

9. What is the use of puddle in reservoir walls? 

10. What precautions are to be observed in the construction 
of reservoir embankments? 

11. What are the advantages of covered reservoirs? 

12. Determine the thickness of a standpipe at points 10 
feet apart from the top downward whose dimensions are: height 
120 ft.; diameter 18 ft. 

13. What is the uplift on the leeward side of this pine at 



REVIEW QUESTIONS 

ON THE SUBJECT OF 

WATER SUPPLY 

PART III 



1. Discuss the care of household filters. 

2. What arc the various methods of sterilizing water for 
drinking purposes? 

3. Discuss the various methods of water purification. 

4. Discuss the object in the purification of public Avater 
supplies. 

5. Discuss methods of operation of settling basins. 

6. What is the theory of filter action? 

7. Discuss the general construction of slow filter beds. 
S. Discuss methods of cleaning filters. 

9. What preliminary treatment of water is necessary for 
slow sand filtration? 

10. What are the essential elements in a complete rapid 
filter plant? 

11. What is the purpose of aeration and how is it accom- 
plished? 

12. Discuss the kind of sand for, and construction of, sand 
beds. 

13. Discuss the results of varying pressure heads on filters. 

14. Discuss the action of sedimentation. 

15. What are the common substances used as coagulants? 



REVIEW QUESTIONS 

ON THE SUBJECT OF 

SEWERS AND DRAINS 

PART I 



1. Explain what is meant by the separate system of sewer- 
age, and name its advantages and disadvantages as compared 
with the combined system. 

2. Name the different materials used for sewers, and state 
the conditions to which each kind of material is adapted. 

3. What is a subdrain, and when and why should subdrains 
be used? 

4. What should be the minimum size of separate sanitary 
sewers and why? Of storm sewers, and why? 

5. Why is the egg shape of sewer sometimes used? For 
what kind of sewers is it advantageous? 

6. What nations of antiquity built the first known sewers? 
When did the scientific design and construction of sewers become 
general? 

7. Give the principal objections to the use of cesspools. 

8. What difficulties are encountered in designing and con- 
structing the junctions of large sewers, and what designs are 
generally adopted for junction chambers? 

9. What are the general facts as to the fluctuations in the 
flow of sanitary sewage at different hours of the day and night? 

10. How would you determine the probable flow of sanitary 
sewage per capita per day, for any particular sewer system? 
Between what limits would the per capita per day flow probably 
lie in different systems? 

11. How large capacities should the different kinds of sepa- 



REVIEW QUESTIONS 

ON THE SUBJECT OF 

SEWERS AND DRAINS 

PART II 



1. At 15 cents per cubic yard, what will be the cost of a 
drainage ditch 1 mile long, G feet average depth, and 20 feet average 
width? 

2. What is a trap, what arc the purposes of traps, and where 
should they be used? What kind of traps are best? 

3. What size and kind of pipe should be used for house 
sewers, and at what grades should they be laid? 

4. What average width of drainage ditch, carrying 5 feet 
depth of water, will be required to take the drainage of 50,000 
acres of land, the grade being 5.3 feet per mile? 

5. Estimate the cost, complete, under average conditions, 
of a 3-ring circular brick sewer, 9 feet in diameter, the average 
depth to the invert Being 16 feet, and- the length being 4,900 feet, 
with 12 manholes. 

6. Explain the proper arrangement for the ventilation of 
a system of plumbing. Why ia it necessary to connect the high 
point of each trap on the sewer side to the main ventilation pipe? 

7. State in j'our own language the principal advantages 
of tile land drains; of open-ditch drains. Compare tile drains 
and open ditches for draining land. 

8. What size of sower subdraiii, laid to a 0.35 per cent 
grade, will be required for outlet for 26,000 feet of tributary sub- 
drains, under ordinary soil and ground-water conditions? 

9. What is a soil pipe; of what size and material should if, 
be made, and how high should it be extended? 

10. Explain how and why the composition of sewage varies 



REVIEW QUESTIONS 



ON THE SUBJECT OF 



HYDRAULICS 



1. What will be the exact weight of one U. S. gallon of 
distilled water at a temperature of 160 F.? 

2. How much higher will a water barometer stand at a 
place 500 feet above sea level than it will when 4,000 feet above 
sea level? 

3. Assuming that it is practicable to lift water by suction 
a distance equal to three-fourths the theoretical height as shown 
by the water barometer, how high is a suction lift practicable at 
a place located 0,000 feet above sea level? 

4. What will be the pressure per sq. inch on the bottom 
or side of a vessel containing water, at a point 20 feet below the 
water surface? 

5. In Fig. 2, how heavy a weight W will be supported by 
a weight P equal to 100 pounds, the area of W being 20 sq. in. 
and that of P being 2 sq. in.? 

6. What is the total pressure on the side of a vessel 10 in. 
wide and filled with water to a depth of 8 inches? 

7. What is the pressure on the face of a plate 10X10 in. 
in area, inclined at an angle of 10 from the vertical, and sub- 
merged so that the center of the plate is 30 in. below the surface? 

8. What are the horizontal and vertical components of 
the pressure in Question 7? 

9. What is the stress per sq. in. in a pipe 10 in. internal 
diameter and -| in. thick, under a pressure head of water of 100 
11). per sq. inch? 

10. If the safe stress on cast iron is 5,000 Ib. per sq. in., 
what is the necessary thickness of a cast-iron pipe 12 in. in diam- 
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